CONTRACT REVIEW SHEET 



Person Sending: [JJ&SS*^ — 


Department Name: C~4~ S (£) 


Date Sent: l2-\\^\^°l 



Contract Amendment # 1^1 

INCOMING FUNDS? YES /fiS) (CIRCLE ONE) 



Grant 



Lease Intergov't Agreement 

Approved at Boorf Session 




Contractors 
Name: 



^airman 



Date From: 



Date To: 



Amount of Contract or Amendment: ^ j 



If an Amendment, New Contract Total = (^^ftf L^lf~~~-] 



Certificates of 

Insurance 

Attached: 



Liability 

(circle one) 

Yes No 



Workers Comp 

(circle one) 

Yes No 



If no insurance attached, why not? 



Process taken to select contractor: 
Verbal quote: Written quote:_ 



(Attach copy for reference) 
Description of Contract Services: 

Q-O^er-^f- Gs^tJLks 



RFP: Competitive Bid: Renewal: 



ptU^ /v^L^> ectu^ ^~^dL^ p^-ojj^ 



For Support Services Use 



^ /a St/ft 



Date Contract Received: 



Date Scheduled on BOC Agenda: 



Authorization for Health Administration to 
sign on behalf of BOC: 



Additional Comments: 




Legal Counsel 



date 



Risk Manager 



date 



2W 

f&iiwtuJ to IhspaetmstU/ 



Review. CON 8/99 



CHANGE ORDER 



PROJECT: 

(name, address) 



TO: 

(contractor) 



Courthouse Square 
555 Court Street NE 
Salem, Oregon 97301 



Pence/Kelly Construction, Inc. 
2747 Pence Loop SE, P.O. Box 4109 
Salem, Oregon 97302-8109 



CHANGE ORDER NUMBER: 17 
INITIATION DATE: November 19, 1999 

ARCHITECT'S PROJECT NO.: 9828 
CONTRACT FOR: General Construction 

CONTRACT DATE: February 17, 1999 



You are directed to make the following changes in this Contract: 



1 . Provide concrete beam and column to encase electrical duct bank per RFI 1 82, 
as per C.O.R. # 43. 

2. Provide increased plate sizes per RFI 318, 
as per C.O.R. # 80. 

3. Provide casework manufactured by Action Pride Cabinets, Inc. in lieu of specified 
manufacturers per VER 7, as per C.O.R. # 98. 

4. Provide Tenant Improvement Changes (County) per Proposal Request 50, 
as per C.O.R. #111. 

5. Provide Tenant Improvement Changes (Transit) per Proposal Request 51, 
as per C.O.R. # 112. 

6. Provide additional Fire Extinguishers and Cabinets per Proposal Request 23, 
as per C.O.R. # 124. 

7. Provide Change to Elevator Cab per Proposal Request 37, 
as per C.O.R. # 125. 

8. Provide Brick Control Joints per RFI 243, 
as per C.O.R. # 127. 

9. Provide changes to door glass per Proposal Request 43, 
as per C.O.R. # 128. 

10. Provide changes per Proposal Request 36, Alternate "A" 

Conduit across Court Street w/ Fiber Optics etc., as per C.O.R. # 129. 

1 1 . Provide sheet drain at perimeter retaining wall in lieu of drain rock and filter fabric 
per VER #15, as per C.O.R. # 130. 

12. Provide Access Hatch changes to Rest rooms 1144, 1153 and 1154 per RFI 388, 
as per C.O.R. # 133. 

13. Provide Cable Trays per Proposal Request 65, 
as per C.O.R. # 134. 

14. Provide changes to Elevator Machine Room per Proposal Request 60 and RFI 323, 
as per C.O.R. # 136. 



Add $ 

Add $ 

Deduct $ 

Add $ 

Add $ 

Add $ 

Add $ 

Add $ 
Add 
Add 

Deduct $ 

Add $ 

Add $ 

Add $ 



6,498.00 
2,061.00 
(4,215.00) 
205,994.00 
9,647.00 
6,199.00 
2,326.00 
1,635.00 
$0.00 
$68,090.00 
(1,500.00) 
292.00 
64,768.00 
8,974.00 
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PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB # 63435 



Change Order Request 



TO: Craig Lewis 

Meivin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 

Project: Courthouse Square 

COR Title: Duct bank beam and column 



COR No. 



00043 RfL 



DATE: 11/22/99 
JOB: 99006 
ISSUE: 00086 



1 . Contract time being extended 
( O ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of { 11/29/99 ) 



For work described below, we offer the following quotation. 



Provide concrete beam and column to encase electrical duct bank per RFI# 182. 



Total Cost: 



$6,498 








Pro Management Systems, Inc. 
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(C & J Kebar, Inc.) 



PgrtWxf 

2057? South Upp«r Mlghlar* Ro*o 
► « (SQ3J 832- J7U 

WATS i-«oae»-2330 



Kr.mlitfciny |rr>n IrminjlfoCiitn 



DATE: 



6/3/99 



PROJECT MODIFICATION 



JOB: Courthouse Square 

CONTRACTOR: Pence/Kelly Construction, Inc. 

ATTN: Dave Hays 

FAX: (503) 364-5382 



EXPLANATION OF CHANGE: RFI # 182/ PCC 28 
Add Electrical Duct Bank Column and Beam. 



ADDED REBAR: 652# 
ADDED DETAILING: 4.5 hrs 



FABRICATOR C/0#; 
C&J REBAR LABOR: 
MARK-UP: 



23 



7hrs @ $49.64/hr 



AMOUNT: $323.44 

AMOUNT: $347.48 

j AMOUNT: $67.09 

TOTAL: $738.01 



! 
I 

j 




PENCE/KELLY 

CONSTRUCTION, INC. 



2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB# 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 

Project: Courthouse Square 

COR Title: Increase plate sizes per RFI 318 



COR No. 



00080 



DATE: 8/11/99 
JOB: 99006 
ISSUE: 00169 



1. Contract time being extended 
X-^^TCalendar days. 

2. Acceptance of COR prior to our 
deadline date of | 8/16/99 ) 



For work described below, we offer the following quotation. 



Provide increased plate sizes per RFI 318 



Total Cost: 



$2,061 





Accepted B 



Pence/Kelly Construction, Inl 



Reviewed By: 
Date: 



Date: &V&fi\h s 
Accepted By: Accepted Byi^- 



SalerrftArea Transit - John Wittington 

Date: Ml } \*< W*\ 




Marion CounM- Billy Wasson 

Date: L^yHftt 



Pro Management Systems, Inc. 
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PENCE/KELLY 

CONSTRUCTION, WCT 



TO: LoorardLoddcr 



Request for Information 



RFi No. 



Arbu ;kle Costic Architects 
3S3 i State Street S.E. 

Salsifr OR 97301-3533 

Project Courthouse Squara 
Subject: >iange plate sire pa 6/S7. 1.2 
Picas* proi *ss and return by no later than 8/3/98 



00318 



Question 



DATE: 7/27/99 
JOB: 99006 
ISSUE No.: £X>\&P\ 



Spec. Ref. 



Dwg»R«f.# S7.1.2 



Thcplafa! 
with Tim 



In detail 6/S7.1.2 needs to change to a 1/2* pfate,)SCSc 2-5 1/2" per phone conversation 
Tench. Please Confirm. • 



Does the # od studs change? ^ 



Response 



Upon receipt 



-c. Cra/g 



Firm: 




< f this RFI yotr must notify Ptr.cvJV&Wy 



vJl^w the RR J$ a t^j)^^ 



an extra to yo^ir contract Additional costs must be submitted within 10, days of receipt 



change, or 



[ Lewis, MMDC 



1 Of 1 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB # 63435 







Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
111 Southwest Columbia 
Portland, OR 97201 

Project: Courthouse Square 
COR Title: Casework Manufactuer 



COR No. 



00098 



DATE: 9/2/99 
JOB: 99006 
ISSUE: 00186 



1 . CantracLtime being extended 
JjiP^Calendar days. 

2. Acceptance of COR prior to our 
deadline date of { 9/9/99 ) 



For work described below, we offer the following quotation. 



Provide casework manufactured by Action Pride Cabinets, Inc. in lieu of specified manufactures per Value 
Engineering Request # 7. 

Owner's share = $7,025 x 60% = 4,215 



Total Cost: 



($4,215) 




Pro Management Systems, Inc. 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB # 63435 



Value Engineering Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 
VER Title: Casework Manufacturer 



VER No. 



00007 



DATE: 8/11/99 
JOB: 99006 
ISSUE: 00186 



1 . Contract time being extended 
(—^7)rCalendar days. 

2. Acceptance of VER prior to our 
deadline date of ( 8/18/99 ) 



For work described below, we offer the following value engineering proposal. 



Provide casework manufactured by Action Pride Cabinets, Inc. in lieu of specified manufacturers. Action Pride 
Cabinets, Inc. will provide casework per the current contract documents. 



Total Value: 



$7,025 





PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB # 63436 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: PR #50; Tl Improvements (Marion C.) 



COR No. 



00111 



DATE: 9/24/99 
JOB: 99006 
ISSUE: 00219 



/ tr->Contract time being extended 
Y^KT) Calendar da^^/j-^ 

2. Acceptance of COR prior to our 
deadline date of ( 12/2/99 ) 



For work described below, we offer the following quotation. 



Provide Tenent Improvement Changes Per PR #50. Walls at rooms 5205, 5208 and 5209 are standard height 
partitions that stop at ceiling. Type 2 frame at door 3122A without fire glass. Frame 5252A will have tempered 
glass in lieu of fire glass. 



Proposal excludes the safe. 



Total Cost: 



$205,994 





Accepted B 



Reviewed 



Pence/Kelly Construction, Inc. - Dave Hays 

Date: 




Companies - Craig Lewis 

OatexJi/f/i j 



Accepted By : jA\AJ \J - 

Salen/XriaTransit - John Wittingtoi 

Date: J f Q\ j 4 tj 



Accepted 




Marion 



Date 



- Billy Wasson 



Pro Management Systems. Inc. 
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11/04/99 12:04 FAX 503 364 2276 



ORE CASCADE INC. 



©001 





OREGON 
CASCADE ■ 
PLUMBING & 
HEATING inc. 

MECHANICAL CONTRACTORS 



1728 - 22N0 ST. S.E. 
P.O. BOX 12127 
SALEM, OREGON 97309 



CCB 127 

PHONE 

PAX 



(503) 58S-0355 
(503) 364-2276 



November 4, 1999 



Pence/Kelly Construction 

P.O. Box 4109 

Salem, Oregon 97302-8109 



RE: Courthouse Square 

OCPH Change Orxier# 20 
PCC #22 



Attn: John Gremmels 

Below please find cost breakdown for labor and material to provide Marion County Tenant 
Improvements per PCC #22. 



I 


Description 


Hrs 


$/hr 




Totals 


OCPH: 












Labor 


Foreman 


3.50 


$52 


S 


132.00 




Labor 


17.00 


$49 


$ 


833.00 




Deliv. & Recv. 


1.00 


$23 


s 


23.00 


Material: 








$ 


286.00 



OTHER: 



SUBS: 



HVAC Sub. (see attached) 
Control Sub. (see attached) 
Insulation Sub. 



10% Profit and OH 



$ 
$ 
S 



$ 



Total Add: $ 



17,446.00 
13,883.00 
115.00 



3.277.00 
36,046.00 



If you have any questions please call. 



Sincerely, 

Richard L Vogt 
Project Manager 



cc: File 9907 
Job Site 



Recolvod: 11/ n/fjcj 

11/04/99 12:04 FAX 503 064 227U 



ORE CASCADE INC. 



f "' ago A 



0002 



Courthouse Square 9907 



OCPH C O. #20 
MATERIAL TAKE-OFF/LABOR ESTIMATE 



QUANTITY 


UNIT 


DESCRIPTION 


LABOR HOURS 
UNIT TOTAL 


Credit 










-30 


FT. 


2" NH C| PIPE 


0,06 


-1.80 


-1 


EA. 


3" X T NH CI SAN TEE 


0.00 


00 


-1 


EA. 


T NH CI SAN TEE 


0.00 


0.00 


-2 


EA. 


2" NH CI SHORT SWEEP 90 DEC 


0.00 


00 


-1 


EA. 


2" X 1 1/2" NH CI TAPPED SAN TEE 


0.00 


0.00 


-3 


EA: 


2" NH CI 1/4 BEND ' 


0.00 


0.00 


-13 


EA. 


2" NH COUPLING 


0,30 


-5.70 


-2 


EA. 


3" NH COUPLING 


0.35 


-0.70 


-20 


FT- 


3/4 M TYPE L COPPER: PIPE 


0,04 


-0.80 


-20 


FT. 


1/2" TYPE L COPPER PIPE 


0.04 


-0.80 


~4 


EA. 


3/4 H COPPER 90 OEG. 


: 0,42 


-1.68 


-4 


EA. 


1/2" COPPER 90 BEG. . 


0,40 


-1.60 


-1 


EA. 


3/4" COPPER-TEE; : 


£63 


-0.63 


-1 


EA. 


3/4" X 1 /2" COPPER TEE ; ; 


; ; : -0-82 


-0,62 


-6 


EA. 


2" HANGER ASSEMBLIES ;(C I). . 


: ;o;50 


-3.00 


-3 


EA. 


T 3/4 ,r HANGER ASSEMBLIES.: : 


0:50 


-1.50 


-3 


EA. 


1 1/2" HANGER ASSEMBLIES- 


• 0.50 


-1.50 












Add 










90 


FT. 


T NH CL PIPE . . - v 


; &oe 


5.40 


2 


EA. 


J X NH CI SAN TEE. r-\r \ j 


: •: :0:001 


OOO 


2 


EA. 


2" NH CI SHORT iSWEEP9ttDEG, 


; :.O;0Q 


0.00 


1 


EA. 


2* X 11/2" NH:Cf:TAPPED:SAN TEE ^ •: 


: .:.0;0Q 


0.00 


3 


EA. 


2"NH CI 1/4 BEND : . 


= :O.0D. 


0.00 


23 


EA. 


T NH COUPLING ; ; / : : ; 


. : 0:30 


6.90 


4 


EA. 


3" NH COUPLING. : ; .: : •: ; :.lv. : : ; : ; . 


':*:-.&35 


1.40 


45 


[ft. 


3/4- TYPE L COPPERPIPE; •: ... - - : : ;, : 


: 0:04 


1.80 


30 


FT, 


1/2" TYPE L COPPER PIPE . : 


: .0.04 


1.20 


1 


EA. : 


1" X 3/4** COPPER TEE: 


.0-7* 


0.71 


T 


EA. 


1" X1/2 ,r COPPER TEE ; : : ; • : ■ • ■ ' V- : : : . ■ ■ : 


^0:70 


0.70 


S 


EA. 


3/4?- COPPER 90 PEG. . : • : i . ■'•;.} ■ ■ ■ ' : = 


;0;42 


2.10 


2 


EA. ' 


1 /2 H COPPER: 90 PEG. , .i. : . : " : : v 


. : ov4Q 


0.80 


1 


EA- 


1/2" NI8CO S-58fr7a BALL-VALVE . ! : : 


< 0:40 


0.40 


1 


EA. 


3/4" N1BCO S-58Q-70 BALL VALVE : : : 


;:.::042 


0.42 


13 


EA. 


T HANGER; ASSEMBLIES (C\) ■ 


O50 


9.00 


■ 8 


EA. 


1 3/4" HANGER ASSEMBLES : 


0.50 


4.00 


5 


EA. 


1 172" HANGER ASSEMBLIES , 


0:50 


2.50 































Total Man Hours: 1 7.00 



Total Material Cost: $ 285.60 



NOTE: LAUOR CALCULATIONS ARE COMPUTED USING THE "NATIONAL LABOR CALCULATOR" METHODS 



Rocolved: 11/ 'i / 1 2 : 1 O ; 

11/04/99 12:04 FAX 503 364 2276 
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FAX Transmittal JEANEOREGON 



Tha Trane Company 

A Division of American Standard Jnc 

La Crosse Wt 



P.O. Box 23579 
Tlgsrd. OP 9728: 
7257 S.W. K&ble Lane 
Port/and, Of? 9722m- 

TEL 503-620S031 
FAX 503-639-1454 



Date: October 28, 1999 

To: Dick Vogt 

Company: Oregon Cascade 

Fax: 503-364-2276 



RE: PR #50 (PCC #22) and PR #51 (PCC #23) 
JOB; Salem Courthouse Transit Mall 
From: Mike Nopp 

NUMBER OF PAGES SENT INCLUDING THIS SHEET; ^( ^ 

Dick, 

Here is the pricing for PR's #50 and #51 : 

PR #50 (PCC#22), T1 work for 3 rd , 4 th and East 5 th floor: 

M 4.4.2, removed low pressure ductwork and capped. No sensors to be mounted or wired. Typical of 4 
boxes- FPB-3.15. FPB-3.16, FPB-3.17 andTU-3.19. 

• Change CFM for TU-3.1 7. 

• Deleted TU-3.25 

M 4.4.3, no change 

M 4.5,2 , added 3 now boxes, FPB-4.4 (always was on the schedule, but wfth this Tl it now shows on 
the floor plan), TU-4-4, TU-4-25, and ohanged cfm on 2 boxes, FPB-4.S and TU-4-3, 

Notes there is some confusion on the following: 

• FPB-4,4, no room thermostat shown 

• TU-4-25 is an OSA box, but does no show OSA not on schedule or show CQ2 sensor location on 
plans 

• TU-4-24 does not show as an OSA box on the schedule, but is ducted as an OSA box. 

M 4.6.2, added 6 boxes, TU-5.23, TU-5.24, TU-5.25, FPB-5.16, FPB-5.17, FPB-5.18 changed CFM's 
for 10 boxes, TU-5.13 19, FPB-5-1 2,13,14. Relocated room sensor for FPB-5.5. 

There is some confusion here also: 

• The rooms for TU-5.23, 24 and 25 are not correct. 

• Cannot find TU-5.24 and TU-5.25 on the floor plans. 

• No room sensor looation shown for FPB-5.18. 



Mecoivod: 11/ 4/99 12:10; 603 384 227Q -> PENCE KELLY; Page 4 

11/04/99 12:05 FAX 503 064 2276 ORE^GASSADE INC. 0004 



RFI's to follow to clarify confusing items tf this work Is accepted. 

Summary; delete wiring and mounting sensors for 4 units, 7 addition boxes to be 
furnished and wired for controls, net. 

Total price $ 13,883.00 

PR #51 (PCC#23V Tl work for West 5 th floor: 
M 4.6.2 no change 

No substantial change affecting Trane Oregon. 

Total price $ 

Please contact me if you have any questions or concerns 

Best Regards 
Mike Nopp 

Cc; Greg K. 



« — ax/ nr ^ 



— ?n _ i 



Hocoivod: 11/ «, ou 12:, q; bo3 3e4 227e PENCE KELLY ; Pa a „ 6 

• 11/04/99 12:05 FAX 503 364 2276 ORE CASCADE INC. ®005 



Pricing Breakdown 

Project: Salem Courthouse 



Date: 10/28/1999 

Subject: PCC #22, (PR #50) TI for 3rd, 4th, 5th floors 



subcontract 
















task/description 


unrt cost 


quantity 


total cost 


mark-up 


sell price 
















material 


tsp #16 wire 


$ 0.25 


925 


$ 231.25 


1.10 


$ 254 




connectors/term. 


S 0.83 


48 


$ 39.84 


1.10 


$ 44 


labor 


pull and install 


$ 51.00 


122 


$ 6,222.00 


1.10 


S 6,844 




mount and term. 








































Trane 


















unit cost 


quantity 


total 






labor 


coord, install 


S 46.00 


28 


$ 1,288-00 


1.10 


$ 1,417 


material 


VAV boxes 


$ 691.40 


7 


$ 4.839.80 


1.10 


S 5,324 


























TOTAL 


$ 13,883 



RocolvecJ: 11/ 4/OQ 1a:10 . eo3 3QA 227Q .> PENCE KELLY ; Pag, a 

11/ 04/99 12: °5 FAX 503 364 2276 ORE_CASCADE. INC. $006 



Brainard SheetMetal Inc. 



Hooting Ventilation & Air Conditioning 



November 4, 1999 



Oregon Cascade Plbg. & Heating 
P.O. Box 12127 
Salem, OR 97B09 



Att: DickVoight 



Native American Contractor 



732 Shelley Street 
Springfield, Oregon 97477 
541-726-8931 Fax 747-2893 





RE: Courthoiise Square - PR 50- PCC # 00022 



Please see attached breakdown for PR # 50 TI Improvements. Total cost for this change 
is: $17,446.00 



Warren Brainard 
President 

Brainard SheetMetal, Inc. 



WB/mj 



ocelvod: <i \ / n/og 12;1Q; 

11/04/99 12:05 FAX 503 364 2276 
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S&007 



7 ft. 20 xi:: 
3- 8-* spin 
2- 8 ' 90' 

8 tt 8 " fUM 
2 -1 3/4" X> 
1- 24«x24 



Courthouse Square PCC No. 00022 PR# 50 



3 fld Fla^r W«*t 

FPB-3-17 

DQXJCT 

duct 
n w/ d 



DEDUCTS 

Amount 



A0D8 



48* slot dtffuear* 
ceding diffuaer T-fcar 



FPB-3-1* 

18 ft 20*xl2* duct 

1-20*x12' 30* w/tv2-8* fipin Ins w/d 

8" SPIN INU W/D 

10 fi 8* poe 

1- 8" 90 a at 
8 ft 8- fie) 

2- 2 1/2'xW a»oi dtffusar 



4 ft 18'x1 



TU-3-19 

D8DUCT 
y duct lined 



5- 8* spin 
25 Tt 8* p 

20 ft. a ■ 



40 ft 12V10" due* 
2-12"X10*;ap In w/d 



In Wd 

pe 

flex 



5 ft. 24*x^4' x 0* ro calling dKfusar 

rPQ-3-16 
DBXXT 

43 ft 20"::12 duct 

1- 20" x 12* 60* w/tv 

2- 6' apln In - w/tv 
6- 6' spin In wf d 

8- 2 1/2-K48 slot tJWfueens 
2- 24*x24'x 8* colling cWfuser 



$172.12 
$202.46 

tin4.ee 

582.26 
$205.50 
576.03 



$324.30 
$129.25 
$66.00 
SOB. 16 
$52.97 
$54.84 
$137.52 



$100.15 
$383.81 
$172.00 
$89.50 
$289.04 
$112.10 
$380.15 



$633.75 
$127.95 
$39.60 
$119.40 
$615.10 
5152.61 



ft 14'jx 12* 
8" spin] In w/d 



15 

2- 8" spin] In w/d 

1- 6* spin in w/d 
4ft e~ pip 9 

12 ft 6 • 3 |p« 

2 ft e- f u * 

2 ft 6" f1<j* 

2- 2 1/2>48 



DBXCT 



Blot dlttU66r1-24"x24' 



1- 24- x24"x6* exiling diffunor 



$226.70 
$39.42 
$19.71 
$47.90 
116.41 
$54.84 
$42,76 

$162.37 
$76.03 



U/04/99 12:05 FAX 503 364 2276 ^CASCADEJNC.. 



Courthouso Square PCC No. 00022 PB#50 



2- 1C W V* 



ral pfc*> 



1, 10' opln 

4 ft 10* pty 

a 10* fto 

1.24-X24" 



TU-3 -1» 
AiX) 



TU-3-17 



tn w/d 



PUSH 



3 rd FU «or Ea*t 
4th Floc r W««t 



MoCtwiQC 



TU-4-3 

OEDUCt 



In w/d 



1- 6' spin 

15 fl 6- P» 
V 6 1 90* 0» 
10 ft 6 1 fl* 

1- 24*>24 x$ 1 celling dUfi*»r 
|=PB-4*3 

deduct 



1- 6* spin 
3- 6* fi** 
1- 2 



In w/d 
r oiot dtttuser 6" "> 

FPB-4-4 



aatjdto tfld 10 on 20 O 4S* 
10* 45° « 
2JB K 10" plpO 
1- br to FRW-4 

Vft- 45* 

is* a* pif>» 

10* x 6 

is fi a - 

hang 

trans <ror^» 
16 ft 20 

1- 20 VI 2 

2- 9* apln 
2-8" 90* <rt 
10ft 6* p po 
B ft 8* fUx 



ap«r 

3lp« 

box tp 2a'*i2* 
x12* 
ond c»p 
In w/d 



$23.97 
$90.19 
$40.16 
$77.80 



$40.88 
$10.49 
$73.16 



$19.71 
$19.55 
$85.76 



$173-70 
$136.60 



$42,87 
$76.87 
$147.92 
$34.46 
$30.17 
$11.49 
$34.26 
$66.15 
$330-00 
$142-14 
$334.14 
$35.75 
S41.42 
$42.66 
$82,06 
$38.96 



11/04/99 12:05 FAX 503 364 2276 ORE CASCADE INC. 009 



Courthouse Square PCC No. 00022 



1-2*x1x48' (©lot dlffUBor 

1- 24 , x24'x)9 1 colling dWfuaor 



PR# 50 

$100. $5 
574.60 



TU-4-25 

Odd n*w TV -4*26 

a an 10* M(ddle trap 

enlarge 6" Jo 8* auppty -4o* 

AO ft 6* plf}« 

2 ft 6' 60' long turn el 

1- e^xa**^ Y branch O 45V aaddte 

6 ft 12'x1^ ducll 

^xlO" onjd cap 

1-10" apln|ln w/d 

1-10* 90" 

12' 10* pi^o 

i-24'*24*x|l0' celling dlfluw 
delete: SO (ft 6 - pipe 



$330.00 
$26.07 
180.00 

$427.80 
$55.40 
532.67 

$129.37 
526.64 
$21-41 
$46.43 
510.00 
560.24 
577.80 



$457*2S 



4th Flocjr £«»t 



ADO 



add 10 fti20-x12* duct 



$260.24 



FPfl-4-4 

oeouor 



18 ft 20*4i 2' duct 
1- 8* splnlln w/d 

1- 6* epln |n w/d 
2 pc 8- fl4x 

15 ft 8* pjpe 

2- 6* 45° lots 



$186.09 
$21.41 
$20.19 
538.00 

$157.85 
561.60 



TU-4*24 
ADO 

1 

Hang old jinlt In new location 
upale 6* Xp 8* pipe 



$106.60 
5206.00 



TU 



PUSH 
RJSH 



FPB-4-6 
ADD 



(notarial* j& labor 



5106.90 



5TH Fl^or Eaat 

FPB*5*13 
ADO 



Rocoivod: ! 1 / ^ / uo i o . 1 a . 

11/04/flQ 19 n« n 3Q4 227 ° PENCG KELLY ; Pa a „ 1Q 

. " ^V 06 503 364 2276 ORE CASCADE IN C 



20 p|p ( | 
1- 8' spin In 
-8' flox 
8* CD! dlffu 
uo duct aizt 
up 2 widow 



Courthouse Square PCC No. 00022 



aar 24'x24" 

10* x 8* to 14*x10' -30 n 
Uka off Q" to fi* flex 



TU-6-18 
AOO 

upsiZQ 12*)| 8" ta 22*x14 B -25ft 
dawnalze 1 run 8* lo o' - 15ft 
upwzo 2ruw 6' to 9* -30' 
spin ln,ptpo,nex & grill 

add 1-9' run 10 h,1-90\ ftax^-^Qflle 



TIN5-14 

ADO 

6 1 saddle jap 

1- 6* 45* 
8 ft 6* pipe 
hang box 

14M0* dujcl lined *Sfl 
14**10" i-^xto- and cap 

2- 8* spin i i 
6* pipe -3<>ft 

1- 6- 90* O 
1 po- 6* ftax 

2- 6' COI <mfu5cr 24V24- 

FPB*6'14 

D£L£TE 
22'x14« Hnad duet -4 ft 
20*xi4- to 22 , xi4" transition 
20'x14- di et -12 ft 

3- 8* spin irw 
40 ft 6* pl])« 
2* 6' 4fi* el 
1-6'0O"cl 
3- 2 1/2* dttfuw liner & Rax -3 
3- Hex 

ADO 



4 ft 22'xU' aft duct 



1- 22*x14 1 

2- 12'xlG* 

ee ft 12" 

2- I2*x10* 
6- B* spin 



20 ft 1 Spiral flex 



transition 
boot tee lake off 
M°* duct 
end caps 
no 



PR# 50 

$134.79 
$22.60 
$74.80 
$82.80 

$185.00 
$42.50 



$238.80 
$105.50 
$354.20 
$339.40 
$483.40 



$57.19 
$82.73 
$88.59 

$144.20 

$176.60 
$30.39 
$38.34 

$189.95 
$24.95 
$21.65 

$147.22 



$100.15 
$159.95 
$284.81 

$57.51 
$264.78 

$50.30 

$24.95 
$169,95 

$16.55 

$100.15 
$420.08 
$293.73 
$1,100.14 
$59.58 
$118.10 
$134.79 
$136.14 



Rocolveci: , ,, « /eo i a:20 . so3 3e4 227 e -> PENCE KELLY ; Pago 11 

11/04/99 12:06 FAX 50 3 364 2276 ORE CASCADE INC. Gj 011 



Courthouse Square PCC No. 00022 PR# 50 

6~ grlllou linear 20 3M *X 48 - 

NEW FPB-8-16 

ADD 

ns-xc' iap<jr $39 * 65 

12 ft 6* eplUl $120.87 

hang naw bj>x * 295 00 

22*xl4- du*t- 19 ft lined S1 14.30 

22*x14" ©of wAv lined $140.71 

tmrvsttlon \lf 20 a xW from 22'x14* $180.10 

24 ft -20*xjl2* duct $519-83 

i* and cap I $44.45 

3- spin Ina 6 • $ 57 - 51 

30 ft 6* plqo $189.64 

2- 6- 00- 6(S 540 - 90 

2- Hnw gri|t«a SI 51 .22 
1- 24'x24-fc6- dlffuaer $73.61 

3- flex • Sfl4 - 9S 

HEW TU-5-23 
ADD 

6 1 on 12' 4&dcBe tap $29.88 

1-45* al I $41.00 

1-30«al i $25-15 

1-60- el i $26.15 

esft-e-ajwal $441,63 

6 ft .I4*xi|2' 1-14VI2' end cap $153.17 

WTxif jand cap $30.84 

hang new ju-5-23 $295 .oo 

1-10' aplnjln $20.50 

2 ft 10- pl(>« S75.02 

1- 24N24 i lc10 1 dlffuw C04 $77.80 



TU-5-16 

4 ft 14'xU- 1Jn«d duct $76.40 

1 . transitu) ji 14*x14-t0 12*x12' $117.00 

22 ft 12-*(12- duct $407.67 

1- irx12lend cap $30.18 

4- 8 * cplnjenda $76.68 

1- 8 * cpinjin $19.35 

4- 24'x24*j qHHm - 6 • -1 $294,44 

20 ft 6 • riipe $127.39 

4- 6* flan i $«6.60 

20 ft 8 ■ fjlp* $134.70 

1- 8* flax; $22.89 

1- 24*X24)'X8" diftuatfr $74.80 

j 

j FPB-E-1* 



Recolvod: it/ 1 / rjo 1 2 : SO ; 

11/04/99 12:06 FAX 503 364 2276 



G03 3Q4 2278 .> PENCE KELLY; 

ORE CASCADE INC. 



Pago 12 



©012 



Courthouse Square PCC No. 00022 PR# 50 



doduct B ft 
add 4 ft 22' 
1- ironolilor 
14 ft 20"x1 

1- 20'x12" md cap 

2- 6 * apin liw 
2- 6' 90° el) 
2- e- n«x ! 

2- 2 1/2* x^B* (inaar 

i4 ft e* pi| 

1-8" «pln li 
1- 8" 90* q 

e ft 8" pipW 

1-24'x24*x8' diffueer 



JO" plpa 
x14* Mnad duct 
22'x14* to 20V12* duct 
' duct 



$42.10 



$100.1S 
$160,16 
$384.66 
$44,46 
$36.34 
140,90 
$43.30 
3200.10 
$123.16 
Si 9.35 
$30.71 
$70.40 
$74.60 



Deduct 8 H -icr pipe 



$42.10 



ADD A ft 2fe*x14* finad duct 



add trans, 



28 H of 20*x12* 



1- 20*x12' 
1* 20 - xl2 i 

2- 6* 6pln fna 
10 ft- 8- flax 
2- 24-X24 1 



to 20VI2* 



90" w/ tv 
end cap 



X6 4 dlffusaf 



12 ft 6 spljal pipe 



2- 8 • spinlirw 
2- a« flox 1 



2- 2 3/4 X 



46 llnaar dlffuaera 



NEW FPB-5-17 



fl"on 20* paddle tap spiral 
8~45» 

hang now fcox 5-17 
4 ft 22*xiU* lined duct 
20* to 12 1 tranatlw 
12 ft - ac*x12' duct 
2- 6' apln Ina 
2-6 « 90* ll$ 
2- 6* flaa 

2- 24-x2^'x6* dlffusar 
10 ft 6" plpa 
1-8" apln in 
1- *' 90° il 
1- 8' nasi 

1- 2 3/4* jx 48" Unaar diffuaar 
4 ft -a* antral plpa 

! now ratum thto araa 

I 

i 

i 



SI 00* 15 
$160.16 
$605.20 
$118.21 
$44.45 
$38.34 
$49.30 
$147.22 
$120.37 
$38.70 
$46.36 
$65.55 



$37.28 
$70.2t 
$205.00 
$100.15 
$160.10 
$250.92 
$38.34 
$49.90 
$43.30 
$81.22 
$84,84 
$19.35 
$30.71 
$57.69 
$65.56 
$82.18 



Rsoolvod: 11/ a/sq 12. -an. 

11/04/99 1 7-nft rx, , C ° 3 3S * Z27S " " PENCE ^LLV; 

_ _ _ 1 l!i F y 503 364 2276 O RE CASCADE INC. 



PQfle 13 

©013 



12 on 24 sejddle caps 
1- 12- 46* ^ 
1- 12* damper 
60 ft 12* «fjirai pipo 
1* 12" DO- j>| 
5 H- 1ST (i*|x 
1- 14*x14* (r»ofat«f box 
1- I4*x14*|gr(f| 



Courthouse Square PCC No. 00022 PR# 50 



595.28 
$37.60 
$466.23 
$49.13 
$25.87 
$81.24 
$66,60 



35 ft 22-x<j4- duct 
2- 8 * epln jns 
2- 6' flax j 

2* 24•X24'^(6 , diffuoaer 
an e* pipb 



TU 5-15 
ADO 



$38.34 
$43,30 
$81.22 
$87.45 



2-6* 90' of) 

8 fi 6" spiral ptpe 



TU-5-14 
ADD 



$48.90 
$87.45 



TU-5-13 

deduct 



8 ft 16^1^* 

1- 24"x24( l x6 « dlffueer 

Cad drawing add 



$153.13 
$40.61 



$800.00 



SUBTOTAL; 
ADO: OH&fr 10% 

TOTAL ! 



$7,589.21 $23,104.31 
$379.46 

$2,310.44 

$7,988.67 $25,414,75 



Amount 6f Chmnqm PR#50 ADD 



$17.446.08 



Recolvod: 10/2B/99 0:49; 

10/28/1999 08: 05 5036502915 
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DIVERSIFIED INSTALL. 



PAGE 02 



COURTHOUSE SQUARE 
PROJECT NO. 9828 
PROPOSAL REQUEST NO. 50 
October 12, 1999 
Page 3 of 3 




27. Provide plumbing modifications per M3.5 ; 3 and M3.6.3. Delete cold and hot water supply and waste lo former Solid 
Waste Department Break room # 5272 and install fixtures designated for former break room location to new location 
in 5205. 




Contract Sum chang^add^/tdeduct) (no changje) 
Time change ^on^ (increase) (deduct) 
This Proposal Request will be invalid after 



days 



Architect 



Contractor: 



Arbuckle Costic Architects, Inc. Pence/Kally Construction, Inc. 



363 State Street 
Salem, Oregon 97301-3533 



2747 Pence Loop SE 
Salem, Oregon 97302 



Owners; 

Marion County 
100 High Street NE 
Salem, Oregon 97301 



and Salem Area Mass Transit District 
3140 Del Webb Ave NE 
Salem, Oregon 97303-4165 



B / : By: j By: By: 

0ate: Date: Date: Date: 

UPON EXECUTION BY ALL THREE PARTIES. CONTRACTOR IS AUTHORIZED TO PROCEED WITH THE WORK NOTED ABOVE 
AND A FORMAL CHANGE ORDER WILL BE ISSUED. SfiSS 1 A 



Roco J.VOCJ : 11/ 1 / OQ 10:2S; D03 982 23S5 -> PENCE KELLY; Pago 2 

11/01/99 18:16 KRIEGSCO MFG INC 503 364 5382 



NO. 493 002 



KRI EQBCO MFQ. I IMC 
O. BOX ^-^S 
HUBBARD, OR 97C3S 



PHONE: 


(503) 981-9083 FAX : (3SCD 694-2166 


F=»R RESPONSE 


DOTE: 


NOVEMBER 1, 1999 


COMPANY : 


PENCE/KELLY CONSTRUCTION 


FROM: 


KARL TELSCHOW 


PROJECT : 


SALEM COURTHOUSE SQUARE 


RESPONSE 


TO: PR #50 




DETAIL 19/A5. 1.2 



WALL CAP, CHAIR RAIL & BASE @ PARTIAL WALL RCEPTION 



TOTAL COST FOR THE ABOVE CHANGE: *1,715.00 



EXCLUSIONS; * Painting & Finishing * Fire Treatment 

* Backing/Blocking * Installations 



Authorization to Proceed 



Signature Required : 



Date: 



nocelvoo: 10/1W90 0:01; G03 585 7477 PENCE KELLY; P 0fl o 2 

OCT- 11-99 HON 07:50 AM PENCE KELLY FAX NO. 503 585 7477 

FROM : PCTION-PRIDe CABINETS IMC. 



PHONE NO. : 541+383+2061 



P. 02/03 
Oct, 11 1999 07: 45AM P82 



PENCE/KELLY 

CONSTRUCTION, INC. 

2747 P«n»« loop >E. Mm, OR I7M4 (W>) 
PortUnd (W) 7M*"1 r«(801)M«-74T7 
CCBMJ4IB 



Potential Change or Clarification 



TO^-CMrffnnsHtad'i?a^ ^ U f( U 

Action Pride Cabinets Inc 
67367 Gist Road 
Bend, OR 97701 

Project: Courthouse Square 

PCC Title; PR #50; Tl Improvements (Marlon C.) 

Respond By: 10/6/99 



00001 



PCC No. 

DATE: 9/24/99 

JOB: 99006 

I83UE No-: 00219 
CONTRACT No.: 9906-12390 



The following Change Clarification Request is being considered. 
Please respond within five (5) days with any cost or time Impact. 



Please review PR #50; Tl Improvements (Merlon County), for possible change In cost to your contract. You must 
notify Ponce/Kelly within 2 days and submit cost wllhln 10 days. 



Cost Impact; * e</ AftO 

Time Impact: l& Cwyc . 



Please check box If no time AND cost impact: O 

INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 



Issued By: Davo Hays 




AH recpontot require aignatura 



Received: 11/1©/ gg 1 1 : 07AM; 

FROM : ACT ION-PR IDE CPBINETS INC. 



541+383+2061 PENCE KELLY; Page 2 

PHONE NO. : 541+383+2061 Nov. 19 1999 12: 16PM P0? 



ACTION-PRIDE CABINETS, Inc. 




67367 Gist Rd. ♦ Bend, OR. 97701 ♦ USA 
Phono 641-3113-2061 ♦ Fax G41-330-3958 ♦ E-mailapc@bendnel.com 



Friday. November 10, 1999 



TO: Pence/lselly Const. Co. 
2747 Pence Loop 5E 
Salem, OR. 97302 

ATT: Pave Hays 

ke: Courthouse Sc\uare-99006 

Dave, 

RP #50, Cost breakdown Per room per your request. 

RM. #3134- Add....$6,756.00 

RM. #3145- Add....$1,637.00 

KM. #5205- Add....$2.144.00 

RM. #5219- Add....$2,627.00 

RM. #5237- Add....$5,465.00 

RM. #5256- Add....$7,625.00 

RM. #5271- Add $460.00 

RM. #5273- Add....$4.151.00 

RM. #5277- M<LM&Q&Q. 

Total Add's $37,665.00 

RM. #3123- Credit....$4,151.00 

RM. #5261- Credit.. ..$3,642.00 

RM. #5271- Credlt....$4,660.00 

RM. #5272- Credit....$2,144.00 

RM. #5266- Credlt....$2,327.00 

RM. #5267- Credlt_$£430£Q 

Total Credit's $20,574.00 



}2_M * 3lZ,o 



< 4tO > 



Receive*: 11/1 9/99 11:07A M; S 41 +38 3 +20e1 ■> PENCE KELLY; Pages 

FROM : ACTION-PRIDE COB I NETS INC. PHONE NO • m 

( nunc iiu. . D^xt- jHj+^bl Nov. 19 1999 12: 17PM P03 



You will notice a big dlfferance in this price and the original price of RFP #50. 
In the original price I missed room #3123 as a credit and forgot to add in the 
credit for installation In the other rooms. I appologlze for this error and hope thie 
helps. 

This makes R.FT #50 look like this Total kAA...§&@gfiS5~ 

If you have any questions please feel free to call. 



Man Little (President) 
Action-Pride Cabinets, Inc. 



Roceivoci: 11/ t / EiQ I S : SQ • ™„ 

1 503 3Q4 3407 - :> PENCE KELLY; Pago 2 

Nov-OJ^S 2 :41P DAVIDSON'S MASONRY 



P - 02 



'P 

k 



PENCE/KELLY 

CONSTRUCTION, INC. 

2747 P. nee Loop SE. Salem. OR 1710} (503)399-7223 
PortUnd (SOI) 224.^(81 Fax (303) 585-7477 

CC8 * S3436 



Potential Change or Clarification 



TO: Darrel Evenson 

Davidson's Masonry 
PO Box 12394 
Salem , OR 97302 



Project: Courthouse Square 

PCC Title: PR #50; Tl Improvements (Marion C.) 

Respond By: 10/6/99 



PCC No. 



00014 



DATE: 9/24/99 
JOB: 99006 
ISSUE No.: 00219 
CONTRACT No.: 9906-04002 



The following Change Clarification Request is being considered. 
Please respond within five (5) days with any cost or time impact. 



Please review PR #50; Tl Improvements (Marion County), for possible change in cost to your contract. You must 
notify Pence/Kelly within 2 days and submit cost within 10 days. 

Cost Impact: * I } *7 1*7, 0O 



Time Impact: X bfv v/J 



T>\VA iO*J '^"p* UoWd. G» 1^5 "c^locV- "VoauVjs* 



Please check box if no time AND cost impact: Q 

INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 



Issued By: Da ve Hays 



By: 
Date: 




All responses require signature 



Roceivod: 11/ 1 /Q9 15:59: 



1 GQ3 364 3467 -> PENCE KELLY; Paflo 3 



Nov-Ol-99 02:41P DAVIDSON ' S MASONRY 



1 503 364 3487 



P . 03 



DAVIDSON'S MASONRY, INC. 



M C M 



2233 Rural Av«. Sc. 
Mufing Addrwa: P 0. Box i23£4 Saiom. Owgon 97309 

Te+©o*on«: 364-3715 
Fax: 364-3-487 



CR MASON CONTRACTORS ASSOCIATION 



Date; 



Attention: tJoVo £xLgj^r^<L.V.i- 



Proj ect: Cqva, a."V"V>o US <g. . 6quA-fc.g. 



•Rear-** 



PROPOSAL SUMMARY 



MATERIALS 



$ lO^M-OQ 

§ 10% $ I 0? .QO 



LABOR. 



EQUIPMENT. 



$ H(o[ , <3Q 

g 15% $ 4k / 00 

,.. $ ,00 



@ 10% $ 



5*. so 



4- won 



TOTAL ADD TO BASIC BID: $ ) )1 1 *1 1 ° 
i,L_<*ays 



SCHEDULE : ADD 



Thank You, 



CLIFF ROSELLE 



1 / 99 15:59; 



1 603 364 3487 - > PENCE KELLY ; Pago A 



02:A2P DAVIDSON'S MASONRY 



1 503 364 3487 



P.Q4 



DAVIDSON'S MASONRY, INC. 



2Z15 Rural Avq. £ 
v^H.ng Addrftw P 3ox 12^94. Salem. Oregon 07X<j 

~*iepnono; :ib-t .17 ; :> 



MASON CONTRACT A-nSC3Cl*rtriN 

EXTRA WORK RECORD 

Date: 1^//^/^ Project Name: Cq^ h e jj ±< z Sq^m x 

Customer; T/LNOt, V^Lly ^^eH({'^- 

Description of 

Work: ^-'^ P*~4^ -frwro -^g^So L~ 3fm* 2l_ 
Akc* P^/ gp^ oo3ftv , 



V *- t- t k v tc * -k * •*• V * * k ± -k * * >r * x * * -A* A: -r tt k V x * *• * «r it -k x * * * *■ * * * A- A- * Hr * * * A" * - tt * * * 



LA 3 R 



EQL'L?MJE>T 



* - -<rr 



131 



hrs 



2 \T1 



•v MOU NT 1 D£$C7 .:?1 jON j _ , _J_^"^J^° r: .L- 





it 

JL 



MA TF. RIAL 



Ql J i.NflTV 



~% tot 



ft, ^ > fXyv/ ^ r 'V E/{)u^\C)aJ _ . 



!'kic; 



.f±L.ii±: 



*4L 



COST SUMMARV 



TOTaL 



n\n .go. 



* *■ k *>: + *• V x i f + v t i A * * * *• n < \- x' «■ x A* *V x * A V .v t r A \ • r -k * V A* * +■ * a 



Au Lhor i zed Bv 



Cu s tome, l' Re or e sc. a t.=x t: 3 ^ 



Hocoivod: IO/25/Q9 7:51; 603 SOS 7477 - >• PENCE KELLY; PaQO 2 

OCT-25-99 HON 07:39 AH PENCE KELLY FAX NO. 503 585 7477 P. 02 

Oct. 25. 1 999 7 : 02AM SALEM TILE . r ' 

COURTHOUSE SQUARE 

PROJECT NO. 9828 _ 
PROPOSAL REQUEST NO, 50 SALEM TILE &'MARBU| 

October 12. 1999 ' aslSFAIRVlEWINOUSTWALDaSK 
Pago 3 of 3 SALEM, Cfl 07302 



Provide plumbing modiflcallora per M3.S.3 and M3.8.3. Delete cold and hoi waler supply and waste to former Solid 
Waste Department Break' room * 5272 and install fixtures desionated for former Break room loeaiior, to new locallon 
In 5205. 



Contract Sum change^^/(d«duct) (no change) 
Tlma change (nona)^fi^^fc) (deduct) 
TMs Proposal Requast will be invalid after • 



A/chJtoct 



Contractor: 



Owners; 



Afbuckle Coslic ArchftocU, Inc. Pance/Kelly Construction, fnc. Marion County 
363 State Street 2747 Pence Loop SE . 100 High Street NE 

Sdem, Oregon 97301-3533 Salem, Crefion 97302 



Saiem, Oregon 57301 



f days 



Md Sifcm Area Mass Transit District 
3140 OdWebh Ave NE 
Salom, Oregon 37303-4 165 



By:- 
Oat«: 



_8y; 
Date: 



By; 
Date: 



_By; . 
Data: 



UPON EXECUTION BY ALL THREE PARTIES, CONTRACTOR IS AUTHORIZED TO PROCEED WITH THS WORK NOTED ABOVE 
AND A FORMAL CHANGE ORDER WILL BE ISSUED. . ftaiMMIA 

t lie r(pe i* ■ • 



<>COlVKl: l)/^:3/WJ ID: 



1 -G03-GG0-0512 -> PENCE KELLY; PaQn 10 



'08/2171999 69:54 1-503-659-0512 OREGON BUILDERS 

?iVUW: P£NC£ KELLY; ^03 364 5302 ; Aug - 2 - 99 1 1 : 1 1 

obh 



At; 15036590512 

PENCE/KELLY 

CONSTRUCTION, INC. 

2 M7-p.no. Loop &£, 3il«m, O«»7103 (503) 3W-TO3 
Fortl»nd (60J) 374-8»»1 F«« (60S) W4-7477 

cat tun 




PAGE 16 

Page 1/6 



2 



Potential Change or Clarification 



TO: John 
O 

9255 



Hankins 



PCC No. 



reg<l>n Builders Hardware, Inc. 
S.E. McBrod 
Milwaukie, OR 97222 



OQ008 



Project: 
PCC Title 



Courthouse Square 
Door Changes for Ti 



DATE: 8/2/99 
JOB: 99006 
ISSUE No.: 00175 
CONTRACT No.: 9906-08100 



Respond 3y: 8/6/99 



The 



Please 



fallowing Change Clarification Request is being considered, 
respond within five (5) days with any cost or time impact. 



Please review 
within 2 



the attached door changes, for possible change in cost to your contract. You must notify Pence/Kelly 
s and submit cost within 10 days. 



Cost Impact: ^^C^/fe^ 
Time Impact: 




(ft €S<5 <"MtSs7 
9<L Si C C.0\g~~? 



-f 



Please c 



leek box if no time AND cost impact: Q 



INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 



tasuad Ely; John Gremmels 
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Project: Courthouse Square 


Cost Proposal: PCC#8, 


Date: 8/20/99 


Total | 


















$ (287.75) 




$ (4,85075)1 




Install | 










• 


< 










| TOTAL OF CHANGES 




Hardware | 






$ (12.75)| 


$ (55.00) 


$ (18.00) 


ST 
p 
r _ 


(/) 


to 


$ (86.75)1 






Wood | 






t 




i 

&± 




q 

r- 


i 


ST 
q 






Hollow Metal | 






t 


i 




t 




S (60.00) 


$ (60.00)1 








Change | 




Delete HW-26 | 


3 Hinges 


10G05Lock 


Cylinder 


j 407 Stop 


Delete Wood Door 


Delete HM Frame 


TOTALS 








| Door No. | 




5296A 























OCT 07 '99 04:59PM THOMAS KAY TEXTILES 

□ Proposal 

□ Order Confirmation 



Date: 1 Q / Q?/?? P.O. # 

Customer Name: PENCE KELLY CONSTRUCTION 
Billing Address: 2747 PENCE LOOP SE 
City: SALEh State: OR Zip: 97302 

Phone:( ) ATTN: OWE HAY S 

( FAX ) 364-5382 

Dear Sir 

The undersigned agrees to furnish the following: 



P. l/l 



Thomas Kay Textiles, Inc. 



2744 Pence Loop SE • Salem, Oregon 97302 
Phone: (503) 581-8378 • Fax: (503) 363-3270 
Ship/Install: COURTHOUSE SQUARE 



City: . State: Zip: 

Phone: { ) 

( ) CC3*77??3 



CHANGE ORDER * 2 

PR * SO: 

REVISED WALLS & CARPET ADDS PER FINISHED 
SCHEDULE. TOTAL ADO: $ 9,722.22 



PR * 51 5TH FLOOR: 

ADD COLLINS & AIKMAN CARPET & RUBBER BASE PER 
FINISH SCHEOULE. TOTAL AOO: $ 26,375,00 



NOTES: 

1. PLEASE AOO 4 DAYS TO SCHEDULE TO COMPLETE THIS EXTRA YARDAGE. 



* Alt orders subject to aa lea tax H applicable 

Reference material estimations provided as a some* to our customers; arty alteration or deviation from the above specifications Involving extra cost or 
material or labor will only be executed upon written order for same, and will become an extra over tile sum mentioned in this contract. All agreements 
must be in writing. 

Respectfully submitted, 

ACCEPTANCE AND SECURITY AGREEMENT CHERYL 80HANNON 

TERMS: , — 

18% Interest per annum will be applied on a* Invoices past 30 days. THOMAS KAY TEXTILES 

Purchaser (debtor) hereby grants to Thomas Kay Textiles, Inc. a security interest in the above described property to secure payment of the obligation 
herein set forth. Purchaser (debtor) agrees to pay said obligations as agreed and if any portion thereof, principal or interest, is not paid whon duo end 
such default continues for more than ten days, purchaser (debtor) agrees to pay, in addition to the foregoing, the reasonable collection costs of iho 
secured party plus reasonable attorney's fees. 



Purchaser (debtor) 



Date 



* Mrfc ncTuoM r»WF COPY FOR OUR FILES- 



Hocolvod : 10/20/ 99 23 : SO ; 



603Q242725 



- PENCE KELLY; 



Pago 2 



OCT-28-99 THU 10:41 PM WESTERN PARTITIONS 



FAX NO. 5036242725 




Potential Change or Clarification 



TO; Victor Roach 



PCC No. 



00020 



Western Partitions 
8300 SW Hunziker Rd. 
Tigard. OR 97223 



JOB: 99006 



DATE: 9/24/99 



ISSUE No.: 00219 



Project: Courthouse Square 

PCC Title: PR #50; TI Improvements (Marion C.) 



CONTRACT No.: 9906-09250 



Respond By: 10/6/99 

The following Change Clarification Request is being considered. 
Please respond within five (5) days with any cost or time impact. 

Pi e3Se review PR #50; TI Improvements (Marion County), for possible change In cost to your contract, You must 
notify Pence/Kelly within 2 days and submit cost within 10 days. 



Cost Impact: \&i2' L l3 



Time Impact: t^y cXcuf'? 



SEP 2 7 1999 



Please check box if no time AND cost impact: Q 

INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 



Issued By: Dave Hays By: 



Date: lO ^fr-jl 




' ' 11/17/99 05:29 FAX 



iaoi 




November Id, 1999 



WPI Serial Letter U 023 



Dave Hays, Project Manager _ 

Pence / Kelly Construction, Inc. Vim Facsmtde Only 

2747 Pence Loop SE 503-364-5382 
Salem, Oregon 97302 

RE: Courthouse Square, Salem, Oregon SUB: PR# 50 

F/K Job #99006 REVISION 2 

WPI Job # 99-05-3799 

Dear Dave: 

Upon review of the subject PR # 50 we find the following cost impact to our contract. 

ADD $ 28,986.00 TVVELVE(12) DAY TIME EXTENSION 

The following clarifications apply: 

• This work is to be performed beginning in June 2000. Union agreements change 
at that time and we have estimated the cost increase. 

• Per telephone discussion w/ Dave Hays we have deleted the additional relites and 
have increased production on framing, hanging and taping. 

• We reserve the right to reevaluate impacts should future adjustments be made to 
this work, or should the described work be performed out of normal construction 
sequence causing added costs and/or delay to our scope of work. 

Should you have any questions, please do not hesitate to call. 

Best Regards, 

WESTERN PARTITIONS, INC. 




Roger W. Huntsinger 
Project Manager 

End, 

cc: correspondence. COR, Bruce Bryun 

B300 SW Hunziker Road, Tigard OR 97223 
Phone: 503-620-1600 • Fax: 503-624-5781 

OR 60330 • WA W£$T£Pl1 72P6 



11/17/99 05:29 FAX 



(&02 



WESTERN PARTITIONS, INC. 



9300 S.W. Hunziker Road 
Tlga/d, OR 97223 
(503)620-1600 



Project: 
Contractor 
GC Ref.rs: 
Description: 



Courthouse Square 

Pancfl f KsHy Construction, Inc. 

PR#50 



CHANGE ORDER REQUEST 

ATTN: Dave Hays { P.M. ) 



WPI JOB #: 99-05-3799 
WPI COR #: COR 19-R-2 

Prepared by: Roger Hunrtelnfler 1 G-Nov-09 



ADD 300 LF OF PARTITION WALL- 
INSTALL 6142 SF OF PREVIOUSLY FURNISHED GRID AND TILE @ FIFTH FLOOR EAST. 
N£W WALL TO DECK GLASS BLOCK WALL TEXTURE AD0mONAL(300 LF) OF NEW WALLS ONLY 

ALLOW FOR LABOR ESCALATION AFTER JUNE FIRST 



DIRECT COST 



1. LABOR 





MAN HRS. 


RATE 


TOTAL 


Layout 


9 


$ 46.59/HR 


5437 31 


Frarrw 


51 


$ 44.84/HR 


$2,266.84 


Hang 


66 


J44 84/HR 


$2,656.44 


Tope & Fv>t$h 


66 


$ 44.84/HR 


$2,959,44 


L-MctaJ & Comerbead 


7.5 


$ 44.84/HR 


$339 30 


Texlure Walle 


23 


$ 44.B4/HR 


$1,031.32 


InsulsDon 


10 " 


S44.B4/HR 


$448,40 


Acousfc Ceilings 


154 


S 44.84/HR 


$6,905.36 


ElFS 




$ 44 B4AAR 


$0.00 


Kickers 


27 


$ 44.84/HR 


$1,21D,6e 


Demolition 




$ 44.84/HR 


$0.00 


Doom / Frames / Hdvwre 




5 44.&4/HR 


$0.00 


Travel & Access Time 




$ 44.84/HR ' 


$0.00 


Oean-yp 


19 


$ 44.&4VHR 


sasi.as 


Slocking / Trucking 


19 


$ 44.84/HR 


$95196 


Working Foreman 


10 


$ 4e.S9/HR 


$485.80 


Project Management 




S 60.00/HR 


$0 00 


Premium Time Rate 




S 66.09/HR 


$0 00 


DouOte Time 




S 65.77/HR 


$0.00 




461.5 


SUBTOTAL 


$20,764.91 



2. EQUIPMENT & SCAFFOLD RENT 

DESCRIPTION 

1 SPRAY MACHINE 

2 

3 

4 



Labor Escalation 401.5 mhxS 2.28 /hr 
TOTAL LABOR COST 



QTY. PRICE 
1 $150.00 



$1,052.22 



$21,817.13 



TOTAL 

$150.00 
$0 00 
$0.00 
S0.00 



TOTAL EQUIP. RENT 



3. MATERIALS 

DESCRIPTION 

1 400IC25 STUDS 

2 4005T25 TRACK 

3 KICKERS 

4 5/B x SHEETROCK 

5 M ISC SCREWS, SHOTS, MUD, TAPE. ETC. 

6 TEXTURE MATERIALS 

7 L-METAL & OORNER6EAD 

8 SOUND BATT 
9 

10 



$160.00 



QTY. PRICE 

1371 0.296 

648 0.264 

81 2.000 

5220 0.310 

5220 0,200 

5100 0.070 

650 0.200 

2610 0.190 

0.000 

O 0.000 



SUBTOTAL 

LABOR OVERHEAD/PROFIT 
EQUIPMENT OVERHEAD/PROFIT 
MATERIAL OVERHEAD/PROFIT 

TOTAL AMOUNT THIS COR 



TOTAL 

$405.82 
$171.07 
$162.00 
$1,618.20 
$1,044 00 
$357.00 
$130.00 
$495.90 
$0.00 
$0.00 



$4,383.90 
$26,351,12 
10* $2,161.71 
10% $15.00 
10* $430.40 

$26,988,23 
$28,086.00 




ALBANY REGIONAL OFFICE 



ELECTRICAL 



RECEIVED 



CONSTRUCTION CO. 



November 11, 1999 



David Hays, Project Manager 
Pence / Kelly Construction, Inc. 

P.O. Box 41 09 

Salem, OR 97302-8109 




NOV 1 : '99 

£enceKei^^ 
J#T 1 — - 



RE: Courthouse Square PR-50 
EC Change Request # 62759-035 



Dear Dave, 



We are pleased to provide our quotation for the above referenced additional work. Our price is limited to 
electrical work specifically called for in the Architect's/Engineer's instructions. 



The scope of the additional work to be performed consists of Tenant Improvements as shown. 

Conditions of this proposal are as follows: 

• Pricing is based on normal working hours 

• This proposal is valid for 30 calendar days following the date of this letter. 

We trust this meets with your approval and await your response. If you have any questions or require any 
additional information please contact me. 



Our price for this additional work is 
Additional Contract time required 



,$ 52577,00 
Days 



Sincerely, 




Craig Davis 
Project Manager 



ECCR# 12345-01 



32758 Old Hwy. 34 S.E. • RO. Box 925 • Albany, Oregon 97321 • Telephone (541) 926-4266 • (800) 598-4266 • Fax (541) 926-4268 

www.e-c-company.com • OR CCB# 49737 




CHANGE ORDER ANALYSIS 
Summary Sheet 

DATE: 10/29/99 



COMPANY 

CO# 35 EC Proposal # : RCCR-035 



Owner's Ref. #: PR-50 

A. TOTAL PRICE THIS CHANGE ORDER 





as shown in item 15; 




52,577.00 


Scope to be performed: 








oCC dlld-L/HCU UUCUlllCIilo 






Cost 


Summary: 






1. 


Total Material Cost (see back-up) 


$ 


17,500.00 


2. 


Total Burdened Labor Cost (see back-up) 




30,297.00 


3. 


Subcontractors Cost (see back-up) 




0.00 


4. 


Equipment Cost (see back-up) 




0.00 


5. 


Other Miscellaneous Costs (see back-up) 




0.00 


6. 


Small Tool allow % of item 2 






7. 


Record Drawings and Submittals 






8. 


Warranty Work 0.00 % of direct expenses 






9. 


Overhead 10 % 




4,779.70 


10. 


PROFIT at % 






11. 


B&O Tax % WA only 






12. 


Sales Tax 0.00 % 






13. 


Bond 0.00 % 




0.00 



TOTAL PRICE THIS CHANGE ORDER $ 52,576.70 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time. Work will commence 
upon written acceptance by an authorized agent. 



E C Company 

Craig Davis PM 



Authorized Agent 



CHANGE ORDER ANALYSIS 



Date: 10/29/1999 



CO# 35 



LABOR COST SUMMARY 



(X)Field ( )Shop 



EC Proposal # : ECCR-035 



Owner's Ref. #: PR-50 



DIRECT LABOR WAGE 
Electrician (see back-up) 
Field Foreman 
General Foreman 

Subtotal Direct Labor Cost 

PAYROLL TAXES 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Payroll Taxes/Benefits 



Total 
Hours 



Rate 



649.00 
65.00 



649.00 
65.00 



42.12 
45.56 
49.00 



0.00 
0.00 
0.00 



Cost 



$ 27,335.88 
2,961.40 
0.00 

$ 30,297.28 



0.00 
0.00 



BENEFITS 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Payroll Taxes/Benefits 

Project Manager 



649.00 
65.00 



0.00 
0.00 
0.00 



0.00 
0.00 



Subtotal Labor Cost 

Subsistence, Per Diem, and Parking 



$ 30,297.28 



LABOR TOTAL 



714.00 



$ 30,297.28 



CHANGE ORDER ANALYSIS 



MATERIAL COST SUMMARY 



CO# 35 



EC Proposal # 
Owner's Ref. U: 



ECCR-035 
PR-50 



Material 



#of 
Units 



Unit 
Cost 
Each 



Cost 



1. 



Material (see back-up) 



1.00 



17,500.00 



17,500.00 



2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. 

13. Freight 

14. Waste and Spoilage 

Subtotal Material Cost $ 17,500.00 

Sales and other Taxes 

Shipping, Storage, Distribution @ % 



Restocking 



TOTAL COST OF MATERIALS 



$ 



17,500.00 



Electrical Construction Co. 
JOE : 19063 Mat=Std Lab=Stdl * BID TAKE-OFF DETAILS 

COURTHOUSE SQUARE 06-06-99 11-11-99 7:46 Pg : 1 



PENCE / KELLY CONST 



PART NUMBER DESCRIPTION 



BID ITEM 
ECCR-035 



SYSTEM 
PR- 50 



MATERIAL - -- 

UNIT EXTENDED 



LABOR 



UNIT 



ESTIMATOR 
CRAIG 



HOURS 



3564 


Type. 'Dl' Fixture 


-27 








.250 E 


-6.75 


3565 


Type 'D2' Fixture 


-8 








.250 E 


-2. 00 


3566 


Type 'D4' Fixture 


11 


88.000 E 


968 . 00 




.250 E 


2.75 


3567 


Tpe 'HI' Fixture 


4 


125.000 E 


500.00 




.250 E 


1.00 


3568 


Type 'XI' Fisture 


2 


140.000 E 


280.00 




.350 E 


.70 


3569 


Type 'E2' Fixture 


-8 


54.000 E 


-432.00 




.250 E 


-2.00 


3570 


Type 'XI' Fixture 


4 


140.000 E 


560.00 




.500 E 


2.00 


3571 


Type ' D2 ' Fixture 


17 


78.000 E 


1, 326. 00 




.250 E 


4.25 


3572 


Type 'D3' Fixture 


2 


65.000 E 


130. 00 




.500 E 


1.00 


3573 


Type 'D4' Fixture 


4 


78.000 E 


312 . 00 




.500 E 


2.00 


3574 


Type 'D5' Fixture 


2 


97.000 E 


194 .00 




.500 E 


1.00 


3575 


Type 'E2' Fixture 


7 


54.000 E 


378 .00 




.250 E 


1.75 


3576 


Type ' HI* Fixture 


3 


103.000 E 


309.00 




.650 E 


1.95 


3577 


Type ' H2 ' Fixture 


4 


127.000 E 


508.00 




.650 E 


2.60 


3578 


Te 'H3' Fixture 


4 


185.000 E 


74 0.00 




.650 E 


2.60 


3579 


Labor Type 'Dl' 


41 








.250 E 


10.25 


01110022400 


#12 THHN CU SOLID 


280 


92.520 M 


25. 90 


6 


.000 M 


1.68 


01110022900 


#12 THHN CU STR 


10, 867 


101.040 M 


1,098.05 


6 


.000 M 


65.20 


01300034605 


12/2 MC CABLE W /GREEN GROUND 


400 


583.050 M 


233 .22 


35 


.000 M 


14 .00 


0280AL81752 


16/2 TSP 600V b8719 


30 


302.000 M 


9.06 


16 


. 000 M 


.48 


12001002001 


1/2" EMT CONDUIT 


2, 800 


38.850 C 


1, 087.80 


4 


.500 C 


126.00 


12001002002 


3/4" EMT CONDUIT 


900 


67.350 C 


606.15 


5 


.000 C 


45. 00 


14005002321 


1/2" SEALTITE TYPE LT 


60 


160.000 C 


96. 00 


6 


.000 C 


3.60 


1995ZZ00106 


MEASURING STRING 


325 


89.500 M 


29. 08 


5 


.000 M 


1.62 


2210CD48100 


METAL STUD BOX SUPP MSF 


13 


44.060 C 


5.72 


3 


.300 C 


.42 


2210CD48100A 


BOX HOLDER 


13 


55.350 C 


7.19 


3 


.300 C 


.42 


23007013501 


1/2" EMT CONN SS STL 


120 


55.940 C 


67.12 


8, 


.000 C 


9.60 


23007013502 


3/4" EMT CONN SS STL 


30 


108.380 C 


32.51 


10 


.000 c 


3.00 


23007013522 


3/4" EMT CONN SS STL INS 


60 


118.060 C 


70.83 


10. 


.000 c 


6.00 


23007013561 


1/2" EMT COUP SS STL 


280 


72.450 C 


202.86 








23007013562 


3/4" EMT COUP SS STL 


25 


113.260 C 


28.31 








23007013621 


1/2" EMT CONN COMP STL 


10 


126.200 C 


12.62 


12. 


000 c 


1.20 


23007014261 


1/2" EMT 1 HOLE STRAP 


60 


19.780 C 


11.86 


4 . 


000 c 


2.40 


23007014262 


3/4" EMT 1 HOLE STRAP 


50 


26.460 C 


13.23 


4 . 


000 c 


2.00 


23007014401 


1/2" EMT SUPPORT 


350 


43.600 C 


152.60 


6. 


000 c 


21. 00 


23007014402 


3/4" EMT SUPPORT 


81 .25 


61.000 C 


49.56 


6. 


500 C 


5.28 


2400TB00300 


3/8 "TITE-BITE" STR BOX CON 


50 


91.980 C 


45.99 


10. 


000 c 


5.00 


24107014702 


1/2" SEALTITE CONN STR INS. 


10 


295.020 C 


29.50 


12. 


000 c 


1.20 


24107014722 


1/2" SEALTITE CONN 90D INS 


10 


495.200 C 


49 .52 


16. 


000 c 


1.60 


2710AP66845 


GRD SCR W/PIGTAIL SCR1032-PTL 


102 


39.270 C 


40.05 


2. 


000 c 


2 .04 


2710RC00189 


4" SQ BOX 1-1/2" DEEP 1/2" KO 


107 


184.000 C 


196. 88 


30. 


000 c 


32.10 


2710RC00191 


4" SQ BOX 1-1/2" DEEP 3/4" KO 


25 


199.710 C 


49. 92 


30. 


000 c 


7. 50 


2710RC&0192 


4" SQ BOX 1-1/2"D l/2"&3/4" KO 


100 


184.570 C 


184 . 57 


30 . 


000 c 


30. 00 


2710RC00753 


4 IN SQ FLAT 1/2KO COVER 753 


76 


77.570 C 


58 . 95 


8. 


000 c 


6. 08 



- Continued on next page - 



Electrical Construction Co. 
JOB : 19063 Mat=Std Lab-Stdl * BID TAKE-OFF DETAILS 

COURTHOUSE SQUARE 08-06-99 11-11-99 7:46 Pg: 2 



PENCE / KELLY CONST 



MATERIAL LABOR 



PART NUMBER 


DESCRIPTION 


COUNT 




UNIT 


EXTENDED 




UNIT 


HOURS 




= = = = = = = = = = = = = = = = = 


»=........«. 


= = = = « === = = « = 






============= 


= — — 


===" 


- = = = 


======= 


===«= = === 


= = = 


2710RC00773 


4 IN 1G MUDRING 3/4 RAISED 773 


56 


150 


.330 


C 


84 


.18 


15 


.000 


C 


8 


.40 


2710RC00800 


4IN IND 1-SWITCH CVR 800 


5 


204 


.000 


c 


10 


.20 


12 


.000 


C 




.60 


2710RC00982 


GROUNDING SCRW W/#14 WRE 982 


51 


42 


.860 


c 


21 


.85 


2 


.000 


c 


1 


.02 


2730HB10115 


2G CAST FL BX ADJ 6-3/4 HUBS 


1 


169 


.300 


E 


169 


.30 


1 


.400 


E 


1 


.40 


2730HB12300 


2G LEXAN CARPET FLANGE S-3084 


1 


15 


.840 


E 


15 


.84 




. 300 


E 




.30 


28000019090 


3/8-16 THRD ROD (Per Ft) 


40 


66 


.000 


C 


26 


.40 


8 


. 000 


c 


3 


.20 


2800BL41548 


HEX HD MACH SCR 3/8x1-1/2 


20 


32 


.050 


C 


6 


.41 


7 


.500 


C 


1 


.50 


2800UN10021 


CHNL 1-5/8X1-5/8 P1000/PG/GAL 


60 


334 


.800 


C 


200 


.88 


7 


. 000 


c 


4 


.20 


2800UN10056 


CHAN 1-5/8X1-5/8 P1000HS-10PG 


30 


387 


,900 


C 


116 


.37 


7 


.000 


c 


2 


.10 


2800UN10080 


SPRING NUT 3/8" 


30 


94 


. 100 


C 


28 


.23 


6 


. 000 


c 


1 


.80 


2800UN11110 


1/2- UNI STRUT STRAPS 


75 


85 


.700 


C 


64 


.27 


3 


.000 


c 


2 


.25 


2800UN11120 


3/4" UN I STRUT STRAPS 


50 


97 


. 000 


C 


48 


.50 


3 


.000 


c 


1 


.50 


3100IT10854 


NMA1 SW 3P 30A 600V F351 


5 


178 


. 000 


E 


890 


.00 


2 


.200 


E 


11 


.00 


3100IT12217 


NMA1 SW 3PSN 3 OA 240V SN-321 


6 


80 


.500 


E 


483 


.00 


2 


.500 


E 


15 


.00 


4100SQ55380 


IP MN TOG STRTR FLSH2510-FF-1 


5 


30 


.450 


E 


152 


.25 




.800 


E 


4 


.00 


5100HB77108 


TOG SWTCH PLTE 1G RG SS 97071 


25 


2 


.500 


E 


62 


.50 




.100 


E 


2 


. 50 


5100HB77119 


DUP REC PLATE 1G REG SS 97101 


13 


2 


.570 


E 


33 


.41 




.100 


E 


1 


.30 


5100HE00016 


SW OCC SENS CEIL 1000 SQFT 


3 


85 


.000 


E 


255 


.00 




.500 


E 


1 


.50 


5100HE00030 


SW OCC SENS POWER PACK 


3 


25 


. 000 


E 


75 


.00 




.500 


E 


1 


.50 


5100LV16332 


SP QIT SW 20A120/277 1221-21 


13 


12 


.513 


E 


162 


. 66 




.250 


E 


3 


.25 


5100LV25205 


DPLX RCPT 20A BK/SDWRD 5362-1 


109 


14 


.717 


E 


1,604 


.15 




.300 


E 


32 


.70 


5100LV42800 


1G SS SWITCH PLATE 


10 


1 


.640 


E 


16 


.40 




.100 


E 


1 


.00 


5100LV43200 


1G SS DPLX RCPT PLATE 


35 


1 


.640 


E 


57 


.40 




.100 


E 


3 


.50 


5100LV43905 


1G PLASTIC IV SW PLATE 86001 


-12 




.334 


E 


-4, 


.00 




.100 


E 


-1 


.20 


6100BS50829 


FRS-R 12 RK5 FSETRON FUSE 600V 


15 


7 


.150 


E 


107.25 




.050 


E 




.75 


64203M20041 


YELLOW SCOTCHLOKS 3M 


35 


8. 


.230 


C 


2 


.88 


3. 


.000 


c 


1 


.05 


64203M20058 


RED SCOTCHLOKS 3M 


220.50 


10. 


.770 


C 


23 


.74 


3. 


.000 


C 


6 


.61 


6420ID30074 


WIRENUT YELLOW IDEAL 


144 


60, 


.730 


M 


8, 


.74 


20, 


.000 


M 


2. 


.88 


64303M06132 


33+ 3/4 X 66 FT PLST ELECT TAPE 


3 


3. 


.530 


E 


10, 


.59 




.500 


E 


1. 


.50 


6430ID31351 


YELLOW 77 1 GALLON 31-351 


2 


13. 


.150 


E 


26. 


.30 




.001 


E 






6510RA04041 


1/8X4 RD HAD TOGGLE BLT 4041 


6 


39. 


.080 


C 


2. 


.34 


12. 


,000 


C 




.72 


6510RA04141 


3/16 X 4 TOGGLE BOLT 


10 


37. 


.500 


c 


3. 


.75 


12. 


000 


C 


1. 


.20 


6510RN24830 


FENDER WASHER 1/4 230-5 


50 


6, 


,400 


c 


3. 


,20 


1. 


000 


C 




.50 


6510RN24860 


FENDER WASHER 3/8 230-11 


50 


8. 


200 


c 


4. 


,10 


1. 


000 


C 




.50 


6510SE35325 


1/4X1-5/8 WDG ANC 3515-15000 


20 


20. 


220 


c 


4 . 


04 


16. 


000 


c 


3 . 


,20 


65308072015 


METAL STUD SCREW 


50 




024 


E 


1.20 




150 


E 


7. 


,50 


65308072020 


«8 x 3/4" PAN HD TAP SCREW 


400 


4 . 


200 


c 


16 . 


80 


15 . 


000 


c 


60 . 


00 


6530DT17555 


TEK SCREW HEX 10-16X1 


272 




113 


E 


30. 


60 




080 


E 


21. 


76 


9901Z200004 


3/8" X 6' FIXTURE WHIP 


48 


4 . 


670 


E 


224 . 


16 




170 


E 


8. 


16 


99052200001 


.5 HP MOTOR CONN 1PH 115V 


5 














750 


E 


3 . 


75 


9905Z200102 


7.5 HP 3P MOTOR CONECT 480V 


5 












1. 


300 


E 


6. 


50 


9975HR00622 


FIRESTOP CAULK 10. S OZ 


S 


15. 


390 


E 


76. 


95 




250 


E 


1. 


25 


9975HR00630 


GROMMET- STEEL STUD 


25 


18. 


000 


C 


4 . 


50 


5. 


000 


C 


1. 


25 


9980GG66710 


EQUIP MOVE ON/OFF SITE 


1 


150 . 


000 


E 


150. 


00 












9980ZZ00071 


3/4" EMT 90- FIELD BEND LABOR 


-10 














220 


E 


-2. 


20 


9990EQ03043 


ELEC SCISSOR 14-16' PER MONTH 


3 


650. 


000 


E 


1, 950. 


00 












Total 












17,499 . 


51 








648 . 


75 




























Grand Totals: 










17, 500. 


00 








648. 


76 





Dr^DTI A Kin 


CCATTI P 


Al RANY 




01 91 M\A/ Thi irmin /Q~70i fi\ 


DA D ov CQCQC 


^97^ OIH Mwv *34 SF 




PO Box 10286 


Seattle, WA 98168 


Albany, OR 97321 


ee 


Portland, OR 97296 


(206) 242-3010 


(541)926-4266 




(503) 224-3511 




ELECTRICAL 








CONSTRUCTION CO. 






Memo 



TO: C)hr1S 




DATE: 




£&>v<=je? oi^A- la-So^- &y \2.D /un^ tt-^ F<r^- 

^XXTVir W£s*^ .&-&&0\ . TtH"?- UO| cjL- /WH^lS T"+C U^^hSL. 



PJ 



SIGNED: 



ECC-2019 (2-99) 



/l9063 Mat=Std Lab=Stdl 
/fmTHOUSE SQUARE 08-06-99 



Electrical Construction Co. 
BID TAKE-OFF DETAILS 
11-04-99 10:00 Pg: 1 



rKN' 'E / KELLY CONST 



PART NUMBER 


D E S 


CRT P T I O N 


COUNT 




UNIT 


EXTEND 


~«.«««« = 






= = = = = = = = = = = = = = = = = = = == = = 


= = = = 


=========== 


============= 


BIT ITEM 


SYSTEM 








ESTIMATOR 


ECVR 35 


PR - 50 




\ 




CRAIG 


5 564 


Type 


' Dl ' Fixture 


-27 


\ 


Y! 




3565 


Type 
Type 


* D2 ' Fixture 


-8 








3 566 


'D4' Fixture 


11 




. 000 ^ 


968.00 


3 567 


Tpe 


'HI' Fixture 


4 


125 


.000 E^- 


500. 00 


3568 


Type 


'XI' Fisture 


2 


140 


.000 E 


280. 00 


3569 


Type 


' E2 ' Fixture 


- 8 


54 


000 E 


-4 32. 00 


3570 


Type 


' XI ' Fixture 


4 


140 


.000 E 


560. 00 


3571 


Type 


'D2' Fixture 


17 


78 


. 000 E 


1, 326.00 


3572 


Type 


' D3 ' Fixture 


2 


65 


.000 E 


130.00 


3573 


Type 


'D4' Fixture 


4 


78 


.000 E 


312.00 


3 574 


Type 


'D5' Fixture 


2 


97 


.000 E 


194 .00 


3 57S 


Type 


'E2' Fixture 


7 


54 


. 000 E 


378.00 


3576 


Type 


* HI ' Fixture „ 


3 


103 


. 000 E 


309.00 


3577 


Type 'H2' Fixture 


4 


127 

\ 

~\ 


.000'' E 


508.00 


3578 
3579 


Te 'H3' Fixture 
Labor Type ' Dl ' 


4 

\ 


.OoA E 


740. 00 


C111C022400 


812 THHN CU SOLID 


280 


ST 


rsso M 

T\ 

fa 0\M 


25.90 


Oil 10022900 


ill 2 THHN CU STR 


10, 867 


101 


1. 098. 05 


C.300034605 


12/2 


MC CABLE W/GREEN GROUND 


400 


5^3 


.050 M 


233.22 


C290AL81752 


16/2 


TSP 600V b8719 


30 


302 


000 M 


9.06 


12:01002001 


1/2" 


EMT CONDUIT 


2, 800 


38 


850 C 


1, 087.80 


12:01002002 


3/4" 


EMT CONDUIT 


900 


67 


350 C 


506.15 


14005002321 


1/2" 


SEALT1TE TYPE LT 


60 


160 


000 C 


96.00 


1395ZZ00106 


MEASURING STRING 


325 


89 


S00 M 


29.08 


2210CD48100 


METAL STUD BOX SUPP MSF 


13 


44 


060 C 


5.72 


2210CD48100A 


BOX HOLDER 


13 


55 


350 C 


7.19 


23007013501 


1/2" 


EMT CONN SS STL 


120 


55 


940 C 


67. 12 


23007013502 


3/4" 


EMT CONN SS STL 


30 


108 


380 C 


32.51 


23:07013522 


3/4 " 


EMT CONN SS STL INS 


60 


118 


060 C 


70.83 


:07013561 


i/2" 


EMT COUP SS STL 


280 


72 


450 C 


202 . 86 


:^007013562 


3/4" 


EMT COUP SS STL 


25 


113 


260 C 


28. 31 


23007013621 


1/2" 


EMT CONN COMP STL 


10 


126. 


200 C 


12.62 


2^07014261 


1/2" 


EMT 1 HOLE STRAP 


60 


19. 


780 C 


11.86 


>.i;07014262 


2/4" 


EMT 1 HOLE STRAP 


50 


26 . 


460 C 


13 .23 


'.< : 007014401 


1/2" 


EMT SUPPORT 


350 


43 . 


600 C 


152 .60 


:>. : ',070144 02 


3/4" 


EMT SUPPORT 


81 .25 


61 . 


000 C 


49 . 56 


x;'.OTB00300 


l/'S "TITE-BITE" STR BOX CON 


50 


91 . 


980 C 


45 . 99 


. : 07014702 


1/2" 


SEALTITE CONN STR INS . 


10 


295 . 


020 C 


29. 50 


24 107014722 


1/2" 


SEALTITE CONN 90D INS 


10 


495 . 


200 C 


4 9.52 


'I 0AP66845 


GRD SCR W/ PIGTAIL SCR 1032 - PTL 


102 


39 . 


270 C 


40. 05 


271 ORCQOlU'i 


4" SO 


BOX 1-1/2" DEEP 1/2" KO 


107 


184 . 


000 C 


196 .88 


2 710RC001 91 


4" SO 


BOX 1-1/2" DEEP 3/4" KO 


25 


199 . 


710 C 


49. 92 


2710KC00192 


4" so 


BOX 1-1/2"D l/2"&3/4" KO 


100 


184 . 


570 C 


184 . 57 


y7:0RC 007 ( _>^ 


4 IN SO FLAT 1/2KO COVER 75 3 


76 


77 . 


570 C 


58 .95 



HOURS 




<|.TS> 



Continued on next p^qe 



Nov 16 99 05:15p Tony McLaren 



(541 ) 342-7588 



Fax 



Please deliver immediately to: 

of: 

Fax number: 
Voice number: 

Fax received from: 
of: 

Fax number: 
Voice number: 



Dave Hayes 

Pence/Kelly / Courthouse Square 

9-1-503-364-5382 

1-503-364-8332 

Tony McLaren 

Lane County Glass Inc. 

(541)342-7588 

(541)342-7588 



Date: 
Time: 

Number of Pages: 
Subject: 



11/16/99 
5:14:53 PM 
1 

Courthouse Square / P.R.# 50 & 51 revision #3 



Message: 



Dave, The change to tempered or wire glass on the above pr's would be: 
P.R. #50 

1 ) add tempered glass for (1 ) type 4 frame ADD $1 74.00 (if thier are two double 
price ??) 

2) item #21 add tempered glass for (1 ) type 6 relite ADD $1 ,024.00. 
P.R. #51 

1) item #6 delete wire glass in (1) type 4 frame CREDIT <$183.00> 
Regards, Tony 



PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pwk*> Loop SC. S«twn, OR 97)02 (S03) 3W-722J 
Portland (COS) 224-9M1 F»X (303) 614-7477 

CC»*»J43» 



Potential Change or Clarification 



TO: Jeff Michelle 

Guardian Sprinkler Inc. 
P.O. Box 30265 
Portland, OR 97294 



Project: Courthouse Square 

PCC Title: PR #50; Tl Improvements (Marion C.) 

Respond By: 10/6/99 



PCC No. 



00008 



DATE: 9/24/99 

JOB: 99006 

ISSUE No.: 00219 
CONTRACT No.: 9906-15300 



The following Change Clarification Request is being considered. 
Please respond within five (5) days with any cost or time impact. 



Please review PR #50; Tl Improvements (Marion County), for possible change in cost to your contract. You must 
notify Pence/Kelly within 2 days and submit cost within 1 days. 



Cost Impact: 



4/1 



Time Impact: 1 



Please check box if no time AND cost impact: □ 
INCLUDE THIS FORM WITH ALL BACKUP 



Issued By: Dave Hays 




PAGE 62 




iocise SQUARE 



fcSElfuesT NO. 50 



^Provide plumbing modifications per M3.5.3 and M3.6.3. Delete cold and hot water supply and waste to former sm.ri 
f < Waste Department Break room • 5272 and instaT&is designated for former break room location to new locaC 



Contract Sum change^adaj (deject) (no change) 
Time change (none) (increase) (deduct) 
This Proposal Request will be invalid after 



SO 

days 



Architect: 



Contractor 



Afbuckle Costic Architects, Inc. Pence/Kelly Construction, Inc. 
363 State- Street 2747 Pence Loop SE 

Salem. Oregon 97301-3533 Salem, Oregon 97302 



Owners: 

Marion County 
100 High Street NE 
Salem, Oregon 97301 



and SaJem Area Mass Transit District 
3140 Del Webb Ave NE 
Salem, Oregon 97303-4165 



By: 
Date: 



By: 



Date: 



By: 
Date: 



_By: 
Date: 



am2 N a ™^,° N BY ALL THREE PART,ES ' CONTRACTOR IS AUTHORIZED TO PROCEED WITH THE V/ORK NOTED ABOVE 
AND A FORMAL CHANGE ORDER WILL BE ISSUED. - 



(Id "b*W^*^ 

(id Liv^*- Co W**w£. 
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1 Kickplale 


I 2 Cylinder; 
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3 Hinges 


Add hardware # 51 


|Add Wood Door 


[Add HM Frame I 




Electric strike] 


i Gasketing 


I Kickplale; 


\ 351 Closer; 


1 Cylinder! 


I Nre Rated Mortise Exit Device! 


3 HINGES 


SAdd Hardware #43 

\ : 


[Add Wood Door 


Add HM Frame 




407 Stop I 


I Cylinder 


10G05Lock 


3 Hinges 


[Add Finish Hardware # 26 

i — — — 1 


Add Wood Door i 


Add HM Frame 




I Change 








Courthouse Square 


: $ 60.00 ] 




















! $ 60.00 




% 20.00 I 






$ 4.00 








• 




<* 

-si 

0J 

b 
o 
















$ 60,00 




Hollow Metal j 






Proposal Request # 50 




I $ 141.00 


















|$ 142.00! 
















! $ 35.00 | 






$ 142.00 
















$ 141.00 






Wood Doors 








$ 151.25 






$ 8.50 


$ 9.00 1 


$ 36.00 


$ 85.00 


$ 12.75 I 










$ 154.00 


CO 

o 


$ 9.00 


$ 45.50 1 


$ 18.00 


i$ 491.00 1 


$ 12J5 ! 










$ 1.00 i 


$ 18.00 i 


I $ 55.00 I 


$ 12.75 










Finish Hardware 










$ 352.25 




$ 353.25 


















$ 1,015,75 






















I $ 287.75 I 


















f Total 








Date 10/26/99 
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FAX NO. 503 585 7477 

Oct 19 '99 15:09 P.G^ 1 



P. 01/01 



Baby Changing Tables 
Chalk St Tackboards 
Dock Bumpers 
EntrancaMats 
Expansion Joint Covers 
Ftro Protection Equipment 
Flagpoles 
Folding Partitions 
Mailboxes 
Metal Access Doors 
Metal Lciten 

TO: PENCE KELLY CONSTRUCTION 
ATTN: JOHN GREMMELS 



W.H. CRESS COMPANY, 

Conutterciid Building Speculates 
9*66 S.W, Katbcriufl St 
Tlgard, Or*$on 97223 

(503) 620-1664 
FAX (503) 6204*34 
CCBftf2«2 




Metal Louvfrj 
Operable Wail* 
Plastic Signs 
Raof Hatches 
Smoke Vent? 
Stair Nosing 
Toilet Pontoons 
Toilet Partition Hardware 
Toilet Room Accessories 
Trash & Rubbish Chutes 
Wirt Mesh Partition* 



PROPOSAL 



DATE: OCTOBER 19, 1099 

JOB: COURTHOUSE SQUARE LOCATION: SALEM 

We propose, to ftpi Mr tfep flowing piafcfi>l which is to be our standard construction un)$t* fttfwrwi'gg noted- 

BttlktinJoacl 

Option I 

1 oa A* x 8' tfClaridge cork ( Forbo Industries) 
Color as selected 
24 Ho/ ft 4170-A angle trim 
1 gallon #J5 adheiive 

•This material needs to be glued to die wnll and trimmed with aluminum ' 
trim whlchis cut in the field- No seftjwa or anchors are included. 

Option 2 

1 ea pte-framed tadcboanl 
Color as selected 
Ready to install 



S3S0JMJEAF/A* 



$375.00 EA F/A 



All material toe F.OJ9. Plant with fiill freight allowed (F/A) to jobsilc unless otherwise noted. 
Installation will be noted if it is mchidci 

Net thirty (30) days* I ,5% per month s^irvicc charge over 30 days - 1 8% annual* 
Subject to credit approval. 

Salt* Taxes arc included in our price. 

Accepted: 

By I 

Title and Date 



If this Proposal is accepted, pleaae sign and return one copy along with one set of architectural prints, specifications, alternates and 
addenda. * 
THIS QUOTATION WILL REMAIN IN EFFECT FOR APERIOD OF 60 DAYS FROM THIS DATE 

W,a CRESS COMPANY, INC 



NOV 03 '99 03:29PM THOMAS KAY TEXTILES 



P. 1/1 



£*f Proposal 

□ Order Confirmation 



Thomas Kay Textiles, Inc. 



Date: 



10/07/99 P.O. # 



3161 



Customer Name:. 
Billing Address: _ 
City: SALEh 
Phone:( ) . 



PENCE KELLY CONSTRUCTION 
2747 PENCE LOOP SE 

State: OR Zip: 97302 



2744 Pence Loop SE • Salem, Oregon 97302 
Phone: (503) 581-8378 • Fax: (503) 363-3270 
Ship/Install: COURTHOUSE SQUARE 



ATTN: DAVE HAYS 



City: 



State: 



( m 



Phone: 



364-5332 



Zip: 



CC8#77S22 



Dear Sir: 

The undersigned agrees to furnish the following: 
CHANGE ORDER * 2 - REVISED 10/8/99 



PR # 50: 

REVISEO WALLS & CARPET ADOS PER FINISHED 
SCHEDULE. TOTAL ADO: $ 26,375.00 



PR « 51 5TH FLOOR: 

ADO COLLINS & AIKHAN CARPET & RUB8ER BASE PER 
FINISH SCHEDULE. TOTAL ADD: $ 9,722-22 



NOTES: 

1. PLEASE ADD 4 DAYS TO SCHEOULE TO COMPLETE THIS EXTRA YAROAGE. 



* All orders Subject to sales tax if applicable 

Reference material estimations provided as a service to our customers: any alteration or deviation from the above specifications Involving extra cost or 
material or labor will only be executed upon written order for same, and will become an extra over the sum mentioned in this contract All agreements 
must be in writing. 

Respectfully submitted. 

ACCEPTANCE AND SECURITY AGREEMENT CHERYL B0HANN0N 

TERMS; 

Jf 1 8% interest per annum will be applied on all Invoices past 30 days. THOMAS KAY TEXTILES 

Purchaser (debtor) hereby grants to Thomas Kay Textiles, Inc. a security interest in the above described property to secure payment of the obligation 
herein set forth. Purchaser (debtor) agrees to pay said obligations as agreed and if any portion thereof, principal or interest, is not paid when due and 
such default continues for more than ton days, purchaser (debtor) agrees to pay, in addition to the foregoing, the reasonable collection costs of the 
secured party plus reasonable attorney's feos. 



Purchasor (debtor) 



Oate 



NOTE; PLEASE SIGN AND RETURN ONE COPY FOR OUR FILES. 



PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB# 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
111 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: PR # 51 ; Tl Improvement (Sal Trans) 



COR No. 



00112 



DATE: 11/17/99 
JOB: 99006 
ISSUE: 00220 



1 . Contract time being extended 
( ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 11|B/99 ) 



For work described below, we offer the following quotation. 



Provide Tenent Improvement Changes Per PR #51 



Total Cost: 



$9,647 






sBJ^^s^ctior^InV^D^e Hays 

i 



^ Reviewed By: J^^W'ty^ 

> Hays MelvTnMark Cdmpanies - Crafg Lewis 



Accepted 

Date: 
Accepted By 

Date 



Salem 



Transit - John Wittington 



-Jm. 




Pro Management Systems, Inc. 



g. 
a 



m 

3 



CO 

E 
E 

CO 

1 

£ 

LXJ 

8 
o 



I O O) CM 

i _ q> T - 



d S fl * 



Z 

CD 
CO 



CO 

o 
o 

S 
z 



fc 

z 



5 



ST 

o 

o 

on 

o 

AO 




a: 
x 



0£ 

2 * 

5 x 



t 
z 

i 

s 



z 

3 



o 
c: 



c 
o 

2 

09 
C 

o 
O 
_>» 

8 

c 
d) 

CL 



z 

o 



DC 
O 
CO 



CO 



I 




Nov 16 99 05: 15p 



Tony McLaren 



(541 ) 342-7588 



Fax 



Please deliver immediately to: 

of: 

Fax number: 
Voice number: 



Dave Hayes 

Pence/Kelly / Courthouse Square 

9-1-503-364-5382 

1-503-364-8332 



Fax received from: 
of: 

Fax number: 
Voice number: 



Tony McLaren 

Lane County Glass Inc. 

(541)342-7588 

(541)342-7588 



Date: 
Time: 

Number of Pages: 
Subject: 



11/16/99 
5:14;53 PM 
1 

Courthouse Square / P.R.# 50 & 51 revision #3 



Message: 



Dave, The change to tempered or wire glass on the above pr's would be: 
P.R. #50 

1) add tempered glass for (1) type 4 frame ADD $174.00 (if thier are two double 
price ??) 

2) item #21 add tempered glass for (1 ) type 6 relite ADD $1 ,024.00. 
P.R. #51 

1) item #6 delete wire glass in (1) type 4 frame CREDIT <$183.00> 
Regards, Tony 



NOV 09 '99 05:03PM THOMPlS KAY TEXTILES 



P. 1/1 



Ef Proposal 

□ Order Confirmation 



Thomas Kay Textiles, Inc. 



Date: 



11/09/99 



RO.# 



8161 



Customer Name: 
Billing Address: _ 

City: 

Phone:(, ) 



PENCE KELLY CONSTRUCTION 



2744 Pence Loop SE • Salem, Oregon 97302 
Phone: (503) 581-8378 • Fax: (503) 363-3270 
Ship/Install: COURTHOUSE SQUARE 



State; 



Zip: 



Fa 



ATTN: DAVE or JOHN 



City: 

Phone: (_ 



State: 



Zip: 



36-4-5382 



CCBJ*77923 



Dear Sir: 

The undersigned agrees to furnish the following: 

REVISED - PR # 51: COLLINS & AIKMAN 5TH FLOOR 



78.33 SQ. YDS. 

78.33 SQ. YDS „ 

73.33 SO- YDS. 

1.00 HOUR 

78.33 SQ. YDS. 

109.00 LIN- FT- 



COLLINS & AIKMAN "SAVANNAH" 
COLLINS & AIKMAN FREIGHT 
COLLINS & AIKMAN INSTALLATION 
FLOOR PREPARATION 
COLLINS & AIKMAN SEALER AND LABOR 
RUBBER 4" BASE ANO INSTALLATION 



29.59 
1.72 
5.00 

45.00 
1.50 
1.13 



2,317.78 
134,73 
391.65 
45.00 
117,50 
128,62 



TOTAL OF ABOVE 



3,135.23 



"All orders subject to sales tax If applicable 

Reference material estimations provided as a service to our customers; any alteration or deviation from the above specifications involving extra cost or 
material or labor will only be executed upon written order for same, and will become an extra over the sum mentioned in this contract All agreements 
must be In writing. 

Respectfully submitted. 



ACCEPTANCE AND SECURITY AGREEMENT 
TERMS: _ 



CHERYL BOHANNON 



16% Interest per annum will be applied on all Invoices past SO days. THOMAS KAY TEXTILES 

Purchaser (debtor) hereby grants to Thomas Kay Textiles, Inc. a security interest in the above described property to secure payment of the obligation 
herein sot forth. Purchaser (debtor) agrges to pay said obligations as agreed and if any portion thereof, principal or Interest, Is not paid when due and 
such default continues for more than ten days, purchaser (debtor) agrees to pay, In addition to the foregoing, the reasonable collection costs of the 
secured party plus reasonable attorney's fees. 



Purchaser (debtor) 



Date 



NOTE: PLEASE SIGN AND RETURN ONE COPY FOR OUR PILES. 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE. Salem, OR 97302 (503)399-7223 
Portland (603) 224*881 Pax (603) 5BS-7477 

CCB# 60436 



Potential Change or Clarification 



TO: DickVoight 

Oregon Cascade Plumbing & Heating 
P.O. Box 12127 
Salem, OR 97309 



Project: Courthouse Square 

PCC Title: PR # 51 ; Tl Improvement (Sal Trans) 

Respond By: 10/6/99 



00023 



PCC No. 

DATE: 9/24/99 
JOB: 99006 

ISSUE No.: 00220 
CONTRACT No.: 9906-15000 



The following Change Clarification Request is being considered. 
Please respond within five (5) days with any cost or time impact. 



Please review PR #51; Tl Improvement (Sal Trans), for possible change in cost to your contract. You must notify 
Pence/Kelly within 2 days and submit cost within 10 days. 

Cost Impact: 

Time Impact: 



Please check box if no time AND cost impact: ^ 

INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 

Issued By: Pave Hays By: jf^j/ ^ /Ji^/pC^ ^ 

Date: i/hJ c ?9 



All responses require signature 




^ SJL T A n Pa ^rjtj t i o n s , " in c . 




November 3, 1999 



WPI Serial Letter #003 



fence / Kelly Construction, Inc. 

2747 Pence Loop SE 



Via Facsimile Only 
503-364-5382 



Salem, Oregon 97302 

Attn: Dave Hays, Project Manager 

RE: Courthouse Square, Salem, Oregon 
P/K Job #99006 
WPI Job # 99-05-3799 

Sub: PR #51 -CLARIFICATION REVISION 

Dear Dave: 

Pursuant to a conversation earlier today with John, we have included installation of grid 
and tile on the 5 th Floor, G-H & 1 0- 1 ) . The revised COR 20 pricing is attached. 

Should you have any questions, please do not hesitate to call 
Best Regards, 

WESTERN PARTITIONS, INC, 




Roger W. Huntsinger 
Project Manager 



cc: 




8300 SW Hunziker Hoad, Tigard OR 97223 
Phone: 503-620-1600 • Fax: 503-624-5781 

OR: GO330 • WA; WESTEPfl 7£Pq 



Received: 10/28/99 23 : SO ; 5036242725 -> PENCE KELLY; Page 4 

OCT-28-99 THU 10:42 PH WESTERN PARTITIONS FAX NO. 5036242725 



P. 04 



PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (SOS) 399-7223 
Portland (603) 2244681 Fax 503) 585-7477 

CCS # 63435 



Potential Change or Clarification 



TO: Victor Roach 

Western Partitions 
8300 SW Hunziker Rd. 
Tigard, OR 97223 

Project: Courthouse Square 

PCC Title: PR #51; Tl Improvement (Sal Trans) 

Respond By: 10/6/99 



PCC No. 



00021 



DATE: 9/24/99 
JOB: 99006 
ISSUE No.: 00220 
CONTRACT No.: 9906-09250 



The following Change Clarification Request is being considered. 
Please respond within five (5) days with any cost or time impact. 



Please review PR # 51; Tl Improvement (Sal Trans),- for possible change in cost to your contract. You must notify 
Pence/Kelly within 2 days and submit cost within 10 days. 



Cost Impact: ^LHI O ^ 



Time Impact: 



SEP 2 7 iccg 



Please check box if no time AND cost impact: Q 

INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 



Issued By: Pave Hays 




i 

1 pro Mnr^Qomonl Sysioms, Inc. 



All responses require signature 



Received: 10/28/99 23:51; 



5036242725 -> PENCE KELLY; Page 5 



OCT-28-99 THU 10:42 PM WESTERN PARTITIONS 



FAX NO. 5036242725 



P. 05 



WESTERN PARTITIONS, INC. 



030Q 5.W. Hunzfcor Roftd 
Tlgard, or 97223 
(503) 620*1800 



Project: 
Contractor: 
GC Ref. #'$: 
Description: 



Courthouse Square 

Pence / Kelly Construction, Inc, 

PR #51 

DELETE 9 If OF PARTITION WALL 



CHANGE ORDER REQUEST 

ATTN: Dave Hays ( P.M. ) 



WPl JOB #: 99-054799 
WPICOR#: COR 20 

Prepared by: Rogar Huntelnger 28X7c(-9V 



DIRECT COST 
1. LABOR 



Layout 

Delete 9 if Partition wan 
Hang 

Tape & Finish 

Trims 

Patching 

Insulation 

Acousllc Ceilings 

EIF6 

Wood Installation 
Damolilian 

Door* / Frames J Hdwro 
Travel & Access Time 
Clean/ Stock /Truck 
Working Foreman 
Project Management 
Premium Time Rale 
Double Time 



MAN HRS. RATE 

S 48.59/HR 
•9 S 49.72/LF 

S 44.34/HR 
$ 44.84/HR 
5 44.64/HR 
$ 44.84/HR 
$ 44.84/HR 
$ 44.84/HR 
$ 44.84/HR 
5 44.84/HR 
S 44.84/HR 
$ 44.84/HR 
S44.B4/HR 
$ 44.64/HR 
$ 48.5S/HR 
$ 60.00/HR 
$ 68.09/HR 
$ 35.77/HR 



2. EQUIPMENT & SCAFFOLD RENT 



DESCRIPTION 



3. MATERIALS 



DESCRIPTION 



1 
2 
3 
4 
5 
6 
7 

9 

10 



SUBTOTAL 

TOTAL LABOR COST 

QTY, price 
TOTAL EQUIP. RENT 



QTY. PRICE 

S0.00 

S0.00 

$0.00 

$0.00 

10.00 

$0.00 

$0.00 

$0.00 

$000 

so.oo 



SUBTOTAL 

LABOR OVERHEAD/PRORT 
EQUIPMENT OVERHEAD/PROFfT 
MATERIAL OVERHEAD/PROFIT 



TOTAL 

$0.00 
($447.48) 
$0.00 
$0,00 
$0.00 
$0.00 
SO.OO 
50.00 
$0,00 
$0.00 
$0,00 
$0.00 
50,00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 

($447.48) 



TOTAL 

$0.00 
$0 00 
$0,00 
50.00 



TOTAL 

$0.00 
$0.00 
30.00 
$0.00 
$0.00 
$0.00 

$aoo 

$0.00 
$0.00 
$0.00 



($447.48) 



$0.00 



$0.00 



($447.48) 
5% ($22,37) 
10% SO.OO 
10% $0.00 



TOTAL AMOUNT THIS COR 



(S459.AS) 
($470.00) 



1 o / y h / m< > 



10/28/1999 08:05 5036502915 



DIVERSIFIED INSTALL. 



PAGE 01 



COURTHOUSE SQUARE 
PROJECT NO. 9828 
PROPOSAL REQUEST NO. 51 
October 12. 1999 
Page 2 of 2 



T? 



i 




r 




[f6 



Contract Sum change^add/ (deduct) (no change) 
Time chang^^n^) (increase) (deduct) 
This Proposal Request will be invalid after 



days 



Architect: 



Contractor 



Owners: 



Arbuckie Costic Architects, Inc. Pence/Kelly Construction, Inc. Marion County 
363 State Street 2747 Pence Loop SE 100 High Street NE 

Salem, Oregon 97301-3533 Salem, Oregon 97302 Salem, Oregon 97301 



and Salem Area Mass Transit District 
3140 Del Webb Ave NE 
Salem, Oregon 97303-4165 



By: 
Date: 



By: 
Oate: 



By: 
Date: 



_By: 
Date: 



UPON EXECUTION BY ALL THREE PARTIES, CONTRACTOR IS AUTHORIZED TO PROCEED WITH THE WORK NOTED ABOVE 
AND A FORMAL CHANGS ORDER WILL BE ISSUED. File: 982M 1 A 



CHANGE ORDER ANALYSIS 

Summary Sheet 

DATE: 10/29/99 

COMPANY 

CO# 36 

A. TOTAL PRICE THIS CHANGE ORDER 

as shown in item 15; 

B. Scope to be performed: 

1. See attached documents 



Cost 


Summary: 






1. 


Total Material Cost (see back-up) 


$ 


1,100.00 


2. 


Total Burdened Labor Cost (see back-up) 




2,334.00 


3. 


Subcontractors Cost (see back-up) 




0.00 


4. 


Equipment Cost (see back-up) 




0.00 


5. 


Other Miscellaneous Costs (see back-up) 




0.00 


6. 


Small Tool allow % of item 2 






7. 
8. 


Record Drawings and Submittals 

Warranty Work 0.00 % of direct expenses 






9. 


Overhead 10 % 




343.40 


10. 


PROFIT at % 






11. 


B&O Tax % WA only 






12. 


Sales Tax 0.00 % 






13. 


Bond 0.00 % 




0.00 




TOTAL PRICE THIS CHANGE ORDER 


$ 


3,777.40 




EC Proposal # : ECCR-036 
Owner's Ref #: PR-51 



$ 3,777.00 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time. Work will commence 
upon written acceptance by an authorized agent. 



E C Company 
Craig Davis PM 



Authorized Agent 



CHANGE ORDER ANALYSIS 



Date: 10/29/1999 



CO# 36 



(X)Ficld ( )Shop 



DIRECT LABOR WAGE 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Direct Labor Cost 



LABOR COST SUMMARY 



Total 
Hours 



50.00 
5.00 



EC Proposal # : ECCR-036 



Owner's Ref. #: PR-51 



Rate 



42.12 
45.56 
49.00 



Cost 



2,106.00 
227.80 
0.00 
2,333.80 



PAYROLL TAXES 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Payroll Taxes/Benefits 



50.00 
5.00 



0.00 
0.00 
0.00 



0.00 
0.00 



BENEFITS 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Payroll Taxes/Benefits 



50.00 
5.00 



0.00 
0.00 
0.00 



0.00 
0.00 



Project Manager 



Subtotal Labor Cost $ 2,333.80 

Subsistence, Per Diem, and Parking 

LABOR TOTAL 55.00 $ 2,333.80 



CHANGE ORDER ANALYSIS 



MATERIAL COST SUMMARY 

EC Proposal # : ECCR-036 
CO# 36 Owner's Ref. #: PR-51 



13. Freight 



14. Waste and Spoilage 



# of Unit 
Material Units Cost Cost 

Each 

1. Material (see back-up) 1.00 1,100,00 $ 1,100.00 

2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. 



Subtotal Material Cost $ 1,100.00 

Sales and other Taxes 

Shipping, Storage, Distribution @ % 
Restocking 



TOTAL COST OF MATERIALS $ l ,1 00.00 



JOB:19063 Mat=Std Lab^Stdl 
COURTHOUSE SQUARE 08-06-99 



Electrical Construction Co. 
BID TAKE-OFF DETAILS 
11-04-99 10:03 Pg : 1 



.'ENCE / KELLY CONST 



'ART NUMBER DESCRIPTION 



*UD ITEM SYSTEM 

CCR-036 PR-51 
*** Breakout Multipliers: Count 



Material Cost 



. 00; 



MATERIAL 



UNIT 



EXTENDED 



Labor Hours = 



ESTIMATOR 
CRAIG 
.00 



LABOR 



UNIT 



HOURS 



35 8 6 


l y u£* r 1 alul c 


4 


38 


. 000 


E 


352 


00 




.500 




2 


3 587 


i y uc u r IAL.U1 c 


3 


68 


.000 


E 


2 04 


. 00 




500 


E 


■y 


3588 


L/C *L L* 1 Y 


_ 2 


48 


.000 


E 


- 96 


. 00 




.5 00 


E 




1110022900 


#12 THHN CU STR 


600 


101 


. 04 


M 


60 


.62 


6 


.000 


M 


3 . 


2001002001 


1/2" EMT CONDUIT 


150 


38 


.850 


C 


58 


.27 


4 


. 500 


C 


6 . 






4 


f 


.350 


C 


2 6 


. 94 


5 


. 000 


C 


2 , 


" 9952Z00106 


MEASURING STRING 


52 


89, 


. 500 


M 


4 


.65 


5 


. 000 


M 




210CD24508 


KON-CLIP 1/2 K-8 


25 


19. 


. 050 


C 


4 


.76 


1 


. 000 


C 




2210CD48100A 


BOX HOLDER 


21 


55 


.350 


C 


11 


.62 


3 


. 300 


C 




23007013522 


3/4" EMT CONN SS STL INS 


8 


118. 


. 060 


c 


9, 


.44 


10 


. 000 


c 




3007014402 


3/4" EMT SUPPORT 


8 


61, 


. 000 


c 


4 


.88 


6 


.500 


c 




- 710AP66845 


GRD SCR W/ PIGTAIL SCR1032-PTL 


21 


39. 


,270 


c 


8 . 


.24 


2 


.000 


c 




2710RC00189 


4" SQ BOX 1-1/2" DEEP 1/2" KO 


21 


184 , 


. 000 


c 


38, 


.64 


30 


. 000 


c 


6 . 


710RC00191 


4" SQ BOX 1-1/2" DEEP 3/4" KO 


4 


199. 


.710 


c 


7 . 


. 98 


30 , 


.000 


c 


1. 


'10RC00192 


4" SQ BOX 1-1/2 "D l/2"&3/4" KO 


15 


184 . 


,570 


c 


27 , 


.68 


30 , 


.000 


c 


4 . 


2710RC00773 


4 IN 1G MUDRING 3/4 RAISED 773 


25 


150. 


,330 


c 


37. 


.58 


15, 


.000 


c 


3 . 


^•710RC00982 


GROUNDING SCRW W/#14 WRE 982 


21 


42 . 


,860 


c 


9. 


, 00 


2 , 


. 000 


c 




.00LV25205 


DPLX RCPT 20A BK/SDWRD 5362-1 


21 


14 . 


.717 


E 


309 . 


.05 




.300 


E 


6 . 


5100LV43850 


DUP REC PLATE 1G IVORY 86003 


21 




334 


E 


7. 


, 01 




.100 


E 


2 . 


64203M20058 


RED SCOTCHLOKS 3M 


52 .50 


10 . 


770 


c 


5. 


65 


3 . 


.000 


c 


1. 


.308072015 


METAL STUD SCREW 


8 




024 


E 




19 




,150 


E 


1. 


j30DT17555 


TEK SCREW HEX 10-16X1 


58 




113 


E 


6 . 


52 




,080 


E 


4 . 


9975HR00630 


GROMMET- STEEL STUD 


4 


18. 


000 


C 




72 


5 . 


,000 


c 




Total 












1, 099. 


50 








49. 



.26 
.25 
. 69 
80 
52 
.42 



20 



Grand Totals: 



1, 100. 00 



49.98 



NOV 03 '99 03:29PM THOMAS KftY TEXTILES 



P. 1/1 



\d Proposal 

□ Order Confirmation 



Thomas Kay Textiles, Inc. 



Date: 



10/07/9$ P.O.# 



3161 



Customer Name: 
Billing Address: _ 
Citv: SALEM 
Phone:( ) 

( m 



PENCE KELLY CONSTRUCTION 
2747 PENCE LOOP SE 

State: OR Zip: 97302 



2744 Pence Loop SE • Salem, Oregon 97302 
Phone: (503) 581-8378 • Fax: (503) 363-3270 
Ship/Install: COURTHOUSE SQUARE 



ATTN: DAVE HAYS 



City: 

Phone: (_ 



State:. 



364-5332 



Zip: 



CCB#77923 



Dear Sir: 

The undersigned agrees to furnish the following: 
CHANGE ORDER # 2 - REVISE0 10/8/99 - 



PR #50: 

REVISEO WALLS & CARPET AOOS PER FINISHED 
SCHEDULE. TOTAL ADD: $ 26,375.00 



PR # 51 5TH FLOOR: 

ADD COLLINS & AIKMAN CARPET & RUBBER BASE PER 
FINISH SCHEDULE. TOTAL ADD: $ 9,722.22 



n 



NOTES: 

1. PLEASE ADD 4 DAYS TO SCHEOULE TO COMPLETE THIS EXTRA YARDAGE. 



* All orders subject to sales tax if applicable 

Reference material estimations provided as a service to our customers; any alteration or deviation from the above specifications Involving oxira cost or 
material or labor will only be executed upon written order for same, and will become an extra over the sum mentioned in this contract. All agreements 
must be in writing. 

Respectfully submitted, 

ACCEPTANCE AND SECURITY AGREEMENT CHERYL B0HANN0N 

TERMS: 

13% interest per annum will be applied on all Invoices past 30 days. THOMAS KAY TEXTILES 

Purchaser (debtor) hereby grants to Thomas Kay Textiles, Inc. a security interest in the above described property to secure payment of the obligation 
herein set forth. Purchaser (debtor) agrees to pay said obligations as agreed and if any portion thereof, principal or interest, is not paid when due and 
such default continues for more than ten days, purchaser (debtor) agrees to pay, in addition to the foregoing, the reasonable collection costs of the 
secured party plus reasonable attorney's fees. 



Purchaser (debtor) 



Date 



NOTE: PLEASE SIGN AND RETURN ONE COPY FOR OUR FILES. 



V * Received: Q/Z3/BO 10:10; 1-503-633-0512 -> PENCE KELLY; Page 18 

38/23/1999 09:54 1-503-659-0512 OREGON BUILDERS 

Sen^&y: PENCE KELLY; 503 3S4 5302 ; Aug-2-99 11:11; 

^OBH At: 15036590512 
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p 



ENCE/KELLY 

(fcONSTRUCTION, INC. 

2 M7 Peno« Loop «£, Sal«m, OR (503) 3 

F OftUnd <6M) 224-BA81 Fix (Sal) $95-7477 

CCB* mi« 



Potential Change or Clarification 



TO: John 
O 

9255 



Hankins 



PCC No. 



regAn Builders Hardware, Inc. 
S.E. McBrod 
Milwaukie.OR 97222 



00008 



Project: 
PCC Title 
Respond 



Courthouse Square 
Door Changes for Tl 
3y: 8/6/99 



DATE: 8/2/99 

JOB: 99006 

ISSUE No.: 00175 
CONTRACT No.: 9906-08100 



The 



Please 



fallowing Change Clarification Request is being considered, 
respond within five (5) days with any cost or time Impact. 



Pleace re\ 
within 2 



iew the attached door changes, for possible change in cost to your contract. You must notify Pence/Kelly 
and $ubmit coat within 1 days. "if? 



days 



Cost Impact: ^<C^,fe^ 
Time Impact: 



> 



9(1 Si £ C°\&~~? 



-f 



7 I 



Please cneck box if no time AND cost impact: [3 

INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 



lasuad Hy; John Gremmela 




Date: & 



All responses require signature 



03 
O 



LD 

en 

CO 



00 
(N 



ID 

00 



CO 

c 



49 



CN 



O 
O 

00 



o 
o 

If) 



CM 



in 
cn 



o 
q 

ID 



o 
o 



CO* 

oo 



o 
o 

8 



8 



CO 



CO 
00 



IT) 

cn' 



(0 

X 



b* 



6* 



o 
o 



o 
o 



o 
o 



o 
o 



o 
o 



o 
o 



b* 



6* 



b9- 



b* 



6* 



JS 
a; 

o 

"5 
X 



o 
o 

a 

to 



s 

o* 

CO 



69- 



O 

q 
o 

CD 



O 

q 
o* 

CD 



*9 



CO 



o 
CO 

o 



CO 



a> 
m 
c 

X 

<o 



c 

a 



a. 
o 

O 



CD 
cn 
c 

X 
CO 



a 

CO 

o 



GO 

a) 



CO 



c 
>> 

a 



CD 

ca 

a - 

CO 
a> 

O 

r: 

o 
o 



o 

0) 



00 

O 
O 

a. 



cu 
o 

CL 

o 



CO 

o 
o 



0} 

CD 

c 
to 

a 



CD 

CD 

O 
CsJ 

0O 

a 



X 

0) 



CQ 
O 



o 
o 



o 
o 
Q 

-o 
o 



0) 

E 



0) 

a 



5 

X 

"55 
Q 



CO 



CO 
CN 

X 
a> 

a 



< 

CN 



O 
o 



O 

o 

$ 

CD 

a 



CO 

o 



co 

CM 

X 
a> 

CD 

Q 



CQ 
CN 



O 

o 
Q 
"a 
o 
o 



CO 

a 



a> 

E 

E 
a. 

X 

03 

J? 
CP 

a 



CO 



co 

CN 
i 

$ 

X 

03 

a> 
Q 



< 



LI 39tfd 



v i ' o i ee/es/o 



CO 

n 
cr 
00 

CD 

o 
_c 

O 

O 



03 
(/) 
O 
Q_ 
O 



fe9 



O 

CO 

o 



c 
X 
cn 



to 



60 



fc9 



c 
X 
CO 



If? 



09 



s 



e9- 



to 



6* 



a> 



(A 



a 
55 
o 



6* 



s 



ft* 



81 39tfd 



Sd3G1ine NQ93^Q t>S :60 666T/E2/80 

Ol oDi?cj ;a~1~I3V 33N3d ^- 2 IQO "659 - EOG - I i L L : O I 68/e2/9 : P oaToo3H 



CD 
CO 

cr 
00 
<u 

CO 

O 
JC 

r: 

o 
O 



o 
*o 

CL 



00 
=«: 

O 

o 

CL 



eg 

co 
O 

Q_ 

O 



to 
O 

O 



CD 

CD 

O 
CN 

CO 

aj 
"5 

a 



























in 
f^. 
















CN 


















(n 








CO 






CO 
CO 


















h^* 
CO 
CN 
















d 

CO 
CM 


















N»* 
CO 
CN 








To! 






69 


















69 
















69 


















69 








ra 






1 






i 




i 








l 








t 








i 


















i 






i 


Insl 






69 






69 


69 


69 


69 






69 






69 


69 


69 






69 






69 


09 


69 


69 






69 






69 








LO 






LO 


q 


o 


o 
q 






in 
h~ 






in 


o 

o 


8 






LO 

CN 






in 


o 
o 


cS 
o 


O 

q 


• 




in 






in 
h- 


u. 

cu 
5: 


i 


■ 


CO 






CN 


tn 
in 


CO 








CO 
CO 






CN 


in 
^t" 




t 


i 


oS 

LO 






CN 

' — * 


in 

U ) 


CO 








CO 

oo 






CN 


Hard 




































































69 




69 






69 


69 


69- 


69 


** 


69 


69 






69 


69 




69 


69 


%9 






69 


69 


69 


69 


69 


69 


69 






69 




o 
p 




o 












i 


q 


i 


O 

q 






i 


i 




s 


i 


s 






i 


i 


1 


i 


*»— 
O 

q 


t 


o 

q 






i 


Wood 




i 








i 


i 






T— 




T— 


































^- 










69 


69 


69 






69 


*9 


69 


69 


69 


69 


69 






69 


69 


69 


69 


69 


69 






69 


69 


69 


69 


69 


69 


69 






69 


Metal 




q 


q 
















cT 
q 


O 
O 














a* 
o 


o 
q 








t 






i 


O 

q 


O 

q 








i 


o 


o 

cp^ 






t 




1 


i 




d 

CO 


d 

CO 








i 


1 




d 

CO 


d 
2- 






i 




t 


p 




d 

CO 


d 

CD 






i 


low 


































































o 


































































r 


69 


69 


69 






69 


69 


69 


69 


69 


69 


69 






&9 


69 


69 


69 


69 


69 






69 


69 


69 


69 


69 


69 


69 






69 


cu 

CO 












3 Hinges 


10G05 Lock 


Cylinder 


407 Stop] 












3 Hinges] 


10U 15 Passage 


Floor Stop 












3 Hinges 


10G05Lock 


Cylinder 


407 Stop 












3 Hihgesj 


Chan 


Wood Door 


HM Frame 






HW-26 
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jrthouse Square 


al: PCC#8, 


CO 


Change 


10U15 Passage 


wail Stop 


Delete Wood Door 


Delete HM Frame 


TOTALS 




Delete HW-26 


3 Hingesi 


10G05 Lock, 


Cyiinderi 


407 Stop i 


Delete Wood Door 


Delete HM Frame 


TOTALS 




Delete HW-26 


3 Hinges 


8 

m 
o 
CD 
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Cylinder 


407 Stop 


Delete Wood Door 


Delete HM Frame 


TOTALS 




Delete HW-26 


3 Hinges 


10G05 Lock 


Cylinder 


407 Stop 


Delete Wood Door 


Delete HM Frame 


TOTALS | 


Project: Col 


Cost Propos 


Date: 8/20/9: 


Uoor No. 
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10G05 Lock] 


Cylinder 


407 Stop 














irthouse Square 


Cost Proposal: PCC #8, 




Change 




Delete HW-26 










Delete Wood Door 


Delete HM Frame 


! TOTALS 








Project: Col 


Date: 8/20/9! 


Door No. 




5296A 
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?OUSE SQUARE 
5TN0. 9828 
fGSAL REQUEST NO. 51 
ir 12, 1999 
age 2 of 2 



■o 




onttact Sum chang^ (add) jtd^JCt) (no change) 
ime change (none) (increase) (deduct) 
his Proposal Request will be invalid after 



3o5. 



days 



rcbrtect 



Contractor 



-buckle Costic Architects, Inc. Pence/Kelly Construction, Inc, 
53 State Street 2747 Pence Loop SE 

alem, Oregon 97301-3533 Salem, Oregon 97302 



Owners: 

Marion County 
100 High Street NE 
Salem, Oregon 97301 



s/jcf Salem Area Mass Transit District 
3140 Del Webb Ave NE 
Salem, Oregon 97303-4165 



f. By: By: By: 

ate: Date: Date: Date: ^ ~ 

PON EXECUTION BY ALL THREE PARTIES, CONTRACTOR IS AUTHORIZED TO PROCEED WITH THE WORK NOTED ABOVE 
MO A FORMAL CHANGE ORDER WILL BE ISSUED. 9*28-11A 



Date 10/26/99 














































































Total 


















i $ 28775 ! 


















[ S 28775 




































Finish Hardware | 










! $ 12.75 


I $ 55.00 


$ 18.00 


\% 1.00 












$ 1275 


! $ 55,00 


I $ 18.00 


$ 1,00 I 


















$ (1275) 


I $ (55.00) 


i $ (18,00)1 


$ (45.50) 


$ (9.00) 


$ (8.50)| 




Proposal Request # 51 






Wood Doors 




% 141.00 


















[$ 141.00 
























$ (141.00) 
























Hollow Metal 






I $ 60.00 | 


















! $ 60.00 | 


















IQUOTED ON PCC # 8 - On 8/20/99 I 






$ (60,00) 
















[Courthouse Square 








Change i 




Add Wood Door i 


|Add HM Frame 1 


Add Hardware 26 


3 hinges; 


10G05 Lock 


Cylinder! 


407 Stop 






Add Wood Door i 


Add HM Frame I 


Add Hardware 26 


3 Hinges 


I 10G05Lock 


Cylinder] 


407 stop] 






Delete Opening | 




Delete Wood Door | 


Delete Hollow Metal Frame 


Delete Hardware #41 


3 Hinges] 


Lock 


Cylinder 
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Kickplatel 


Gaskeling 
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FAX NO. 503 585 7477 

NW INDUSTRIAL COATIN 



P. 02/02 

PAGE 02 



FAX 



_ L 



Dele 9-26-99 



TO: 



Dave Hays 

Pence/Kelly Construction, 
Inc. 

RE: PR*51 



Phone 503-399-7223 
Fax Phone 603-585-7477 



CC: 



I Number of pages including cover sheet 1 



FROM: Northwest Industrial 
Costings, Inc. 

PO Box 1570 

Oregon City, OR 97045 

Richard Muhlhauser 

Phone (503) 631-6254 
Fax Phone (503) 631-2790 



REMARKS: □ Urgent H For your review □ Reply ASAP □ Phase Comment 
Dave, 



Please find below the cost and time impact for PR#51 

Material- ADD $ 163 
Equipment - ADD $ 69 
P&O-ADDS 66 
Labor - ADD $ 542 

Total Cost Impact - ADD $ 660.00 

Total Time Impact - ADD 1 Extra Day 



n 



Respectfully, 
Richard 



i 



PENCE/KELLY 

CONSTRUCTION, INC. 

3747 Pm» Loop*!. S^tm, OR 97502 (910) 3S9J223 
Portland (SOS) 2244681 Fw (5M) 885-7477 

CCB#M4M 



Potential Change or Clarification 



TO: Jeff Michelle 

Guardian Sprinkler Inc. 
P.O. Box 30265 
Portland, OR 97294 



Project; Courthouse Square 

PCC Title: PR # 51 ; Tl Improvement (Sal Trans) 

Respond By: 10/6/99 



PCC No. 



00009 



DATE: 9/24/99 
JOB: 99006 
ISSUE No.: 00220 
CONTRACT No.: 9906-15300 



The following Change Clarification Request Is being considered. 
Please respond within five (5) days with any cost or time impact. 



Please review PR # 51 ; Tl Improvement (Sal Trans), for possible change in cost to your contract You must notify 
Pence/Kelly within 2 days and submit cost within 10 days. ^ 

Cost Impact: 



jWjk^ 3rtfcAo> £byti> - 



Time Impact: b&^S 



M^t fWu>ei^ <p<^-r* fci«*u>r«*vj it ot\<*>«*<- La****, 



Please check box if no time AND cost impact: O 
INCLUDE THIS FORM WITH ALL BACK 

Issued By: Dave Hays 




ION 



Pro Marogamai 



All i*Aav%onSe G ^ortnirO cinrtAflira 

mmw mium mvz 666 1 "ii vo 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB # 63435 



fa 



^BUCKLE COS* 
OCT 1 9 U99 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



COR No. 



00124 



DATE: 10/15/99 
JOB: 99006 
ISSUE: 00108 



Project: 
COR Title: 



Courthouse Square 
PR 23; Add Fire Ext 



1 . Contract time being extended 
( ~&~) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of | 10/19/99 ) 



For work described below, we offer the following quotation. 



Provide Additional Fire Extinguishers and Cabinets per PR #23 



Total Cost: 



$6,199 





Accepted By 



Pence/Kelly Construction, Inc. - John Gremmels 

Date: ^O^T/j^ 

Accepted i 



5d By:_ 

SalenYAria Transit • Jo 

Date: ^ \ \ } IV 



John Wittington 



/iv fi<\ 



ipanies - Craig Lewis 



- Billy Wasson 



Date 
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FROM : I TMFNU 



FAX NO. : 503 626 3568 



Oct. 15 1999 11 :33AM PI 



INTERIOR TECHNOLOGY 
6775 & W.Ultb Avenue 
Beaverton, OR 97008 


Phone: 
Fax; 


503-643-9480 
503-626-3568 


Quotation to: 
Project Name: 


Pence Kelly 
Attn: Dave Hayes 
Fax: 503-364-5382 

Courthouse Square 
Proposal Request #23 


Date: 
Terms: 
Shipping: 

Addenda: 


10/15/99 
Net 30 Days 
4-6 Weeks 
After Approval 
None Noted 


Note: This Quotation is Valid for a Period of Thirtv Davs and Excludes All Sales Tax 



ITEM: FIRE EXTINGUISHERS AND CABINETS 
MFG: JL INDUSTRIES 

13 each Ambassador #1017G10 Non Rated Fire Extinguisher Cabinets with Full ^ 

Break Glass Insert, White Enamel Finish, Semi Recessed, 2 1/2" Return. 
5 each Ambassador #1017G10-FX Fire Rated Fire Extinguisher Cabinets with Full 1/ 

Break Glass Insert, White Enamel Finish, Semi Recessed, 2 1/2" Return. 
1 each Ambassador #1013G10 Non Rated Fire Extinguisher Cabinets with Full 

Break Glass Insert, White Enamel Finish, Surface Mounted. 

Combine with 

24 each Cosmic-5E Fire Extinguishers, 5 Lb. ABC Dry Chemical, UL#2A1 0BC — 
Includes: Tagging, Standard Mounting Bracket 

FOB JOBSITE-— — $2,175.00 

EXCLUDES: INSTALLATION, YEARLY SERVICE 
NOTE: QUANTITY AND TYPE ARE BASED UPON THE 
ARCHITECTS SCHEDULE ON PR#23. 



GreVWallace. 



5036242725 



ix/ed: 6/14/99 i©:1/; 

JUN-14-99 HON 03:16 PH WESTERN PARTITIONS 



PENCE KELLY; Page 3 

FAX NO. 5036242725 



P. 03 



WESTERN PARTITIONS, INC. 



8300 S.W. Hunrlker Road 
Tigard, OR 07223 
(503) G20-1G00 



CHANGE ORDER REQUEST 

ATTN: DAVE HAYS 



Project: SALEM COURTHOUSE SOR WPI JOB #: 99-05-3799 

Contractor; PENCE KELLY WPI COR# 7 

GC Rof. #'s: PR#23 Prepared by: VICTOR ROACH 

GC Super: STEVE SCHAAD 

Description: add framing/gwb as required at recessed fire extinguisher cabinets. 

ADO BACKING AT SURFACE MOUNTED FEC'S 



06/14/99 



DIRECT COST 
1. LABOR 





MAN HRS. 


RATE 


TOTAL 


Frame & Layout 


25 


1 50.00/HR 


41, 250.00 


Hang 


4 


J 50.00/HR 


$200.00 


Texture 




5 50.00/HR 


$0.00 


Patching 




$ 50.00/HR 


$0.00 


Insulation 




S 50.00/HR 


$0.00 


Acoustic Ceilings 




$ 50.00/HR 


10.00 


Carpentry 




J 50,00/HR 


$0,00 


Doors / Frames / Hdwre 




$ 50.00/HR 


$0.00 


Supervision 




$ 50.00/HR 


$0.00 


Clean /Slock /Truck 


4 


$ 50.00/HR 


S200.00 


Foreman/Hold Eng. 


4 


$ 50.00/HR 


$200.00 


Project Management 




565,00/HR 


$0.00 


Premium Time Rate 




525.00/HR 


$0.00 


Double Time 




$45.00/HR 


$0.00 




37 


SUBTOTAL 


$1,350.00 






SAFETY CONTROL (4%) 


$74.00 






CONSUMABLES (2%) 


$37.00 



TOTAL LABOR COST 



S1.9C1.00 



2. EQUIPMENT & SCAFFOLD RENT 

DESCRIPTION 

1 
2 
3 
4 



3. MATERIALS 



DESCRIPTION 
MISC MATLS 



Thank your for your attention to these changes. 
Ploaso can for any questions. 



QTY. 



TOTAL EQUIP. RENT 



QTY. 
24 



PRICE 



PRICE 
$10.00 



Sincerely, 



VICTOR ROACH 



SUBTOTAL 
OVERHEAD/PROFIT 

TOTAL AMOUNT THI6 COR 



TOTAL 
$0.00 
SO.00 
$0.00 
$0.00 



TOTAL 
$240.00 
90.00 
$0.00 
$0.00 
$0.00 



[6 



$0.00 



$240.00 



$2,201.00 
4 J 3 30. |? 



$2,531.15 



52.631.00 





PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (603) 224^8681 Fax (503) 585-7477 

CCB # 63435 



A 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 
COR Title: PR # 37; Elevator Cab 



COR No. 



00125 



DATE: 10/15/99 
JOB: 99006 
ISSUE: 00179 



1 . Contract time being extended 
(^^-) - Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 10/19/99 ) 



For work described below, we offer the following quotation. 



Provide Change to Elevator Cab per PR #37 
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THYSSEN-SOUND ELEVATOR COMPANY 

14626 N.E. Airport Way 
Portland, OR 97230-3448 
phone: 503-255-0079 fax: 503-253-0026 

cell: 503-849-SU4 

LETTER OF TRANSMITTAL 



Tuesday, October 12, 1999 
Steve Schaad 

Pence/Kelly Construction, Inc. 
2747 Pence Loop SE 
Salem, OR 97302 

RE: Courthouse Square 

Steve: 

WE ARE SENDING YOU: _ 
THE FOLLOWING ITEMS: 

SOUND CATALOG BROCHURES 



Phone: 503-399-7223 
Facsimile: 503-585-7477 



RECEIVED 

OCT 1 3 1999 

hfciico r\elly 
Construction 



X ATTACHED 



PROPOSAL 



UNDER SEPARATE COVER 



X SHOP DRAWINGS 



QUANTITY 
FOUR (4) 



DATE NO. 



DESCRIPTION 
CUSTOM CAB LAYOUTS 



THESE ARE TRANSMITTED AS CHECKED BELOW: 

_X_ FOR APPROVAL _ FOR YOUR USE _X_ PER YOUR REQUEST 



REMARKS: Per your PCC #00001, issue #00179 for cab upgrade to cherry wood veneer, the total 
cost is $2012.00 

Please call if you have any questions about this transmittal. 

Regards, ^ 



Rick Reddaway 
Coordinator 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB # 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Provide Brick Control Joints 



COR No. 



00127 



DATE: 10/21/99 
JOB: 99006 
ISSUE: 00107 



1 . Contract time being extended 
( ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 10/27/99 ) 



For work described below, we offer the following quotation. 



Provide Brick Control Joints per RFI 243 



Total Cost: 



$1,635 






Accepted By: 



Pence/Kel?y^Cbnstructfbn, Inc. - Jehn Gremmels 

Date: folfUfQ 



Accepted By: 



7t 



Sal^m Area Transit r John Wittlngton 

Date: J wl'&sp') 




Ma^kC^Tipanies - Craig Lewis 



Date 



Billy Wasson 



Pro Management Systems, Inc. 
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M £ M S 



DAVIDSON'S MASONRY, INC. 

2296 Aural Ave. 3.E. 
Martin? Address: P.O. Sox 12394. Salm Oregon 97309 

Telephone: 364-3715 
Fax: 364-3407 



E R MASON CONTRACTORS ASSOCIATION 



Date 



^31 



Attention: 

To : TTZi<)CZ ^.CLUf Cft^' 



Proj ect : CovjOLT ft q vkS g ^<auML£ 



RE: JL^>b^D XjftAo&V ^sts O Ctotfu^Wol TVu^ » P-g^ 



PROPOSAL SUMMARY 



MATERIALS S 



e 10% $ 



LABOR, 



§ 1/6% S 



IH l .on 



EQUIPMENT $_ 

@ 10% $ 



TOTAL ADD TO BASIC BID: $ I j \ QO 

SCHEDULE: ADO days 



Thank You, 
CLIFF ROSELLE 



Received: 9/16/99 14:17; 1 503 384 3487 -> PENCE KELLY; Page 3 

Sep- 16-99 Ol :45P DAVIDSON'S MASONRY 1 503 364 3487 



P . 03 



DAVIDSON'S MASONRY, INC. 



2295 Rur^J Avq. S. = . 
Mailing Address: P 0. 3ox ;;>3S4 Salem. Oregon 97309 



€ R M A 3 G N CONTRACTORS ASSOCIATION 



I 



EXTRA WORK RECORD 
J> reject Name: £.pu fel^HouSC ^QU^fiLg 



Cus tome 



Description of 

Work: UPr e^o^H^ Xi^O>ca4»^ y ^ <*3vol _.^o <g> 

SPec 6ac>-b>. ^lio^ •s.yp.i 



*- -a- V x ^- * * -Jt + * * * ir * * tt * * * -r * * * *V * Skr * -V * ****** x x x * x * * * * * * * * * * * * * * * "V * * * * ■ 



ViM: 



r 



3£: 



."QUEPMENT 



3a TS 



4> 



v4V 



vmoi'nt i 3£b-;:^.:?"":o>- 



i 



7 \7~ A\(0t N" 



MAT:! RIAL 



I 



a:.:ow. 



COiT SUMMARY 




TOTAL 



-A- A ************- *V 'A- -A- A" V * * V A- A" * * * -A- -.V A" V A* r V i. .•: -t: v V * * A' * "A- *: * x * + * * * 'A' *rt'r- 

Cortijj I < ; Led By: Authorized By: 



DM I Emp loye* 



Cus totiu;r Reprosenta ti ve 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB# 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: PR # 43; Change Door Glass 



COR No. 



00128 



DATE: 10/22/99 
JOB: 99006 
ISSUE: 00191 



1 . Contract time being extended 
{Jffi ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of < 10/27/99 ) 



For work described below, we offer the following quotation. 



Provide changes to door glass per PR # 43: No Cost 



Total Cost: 



$0 





Accepted By. \^ yyvv> i _ 

PenC57KeW Construction, 

Date: \ €> /*2/Z-/W 
Accepted By: 



Reviewed By: 



_ flvin Mark Companies - Craig Lewis 

Date: "MlH 



Salem Areia Transit - John WittingtoV 

Date: \V>j \Sr )^ 



Accepted By: 



Date: 




Pro Management Systems, Inc. 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503)389-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB# 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
111 Southwest Columbia 
Portland, OR 97201 

Project: Courthouse Square 

COR Title: PR # 36 conduit across court street 



COR No. 



00129 (1&&30L> 



DATE: 10/25/99 
JOB: 99006 
ISSUE: 00176 



1 . Contract time being extended 
( -|v ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of I 10/28/99 ) 



For work described below, we offer the following quotation. 



Provide changes per Proposal Request # 36 
Alternate A (Items 1 ,2 & 4): $68,090 
Alternate B (Items 1,3 & 4): $59,350 



Total Cost: 



$68,090 




k 



-PIWv C^TT^- ^-4L 
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Accepted By: 

i 

Date: 
Accepted By: 



Pence/I 



instruction, Inc. - John Gremmels 




Reviewed By: /^£^£ 

Kelvin Ma 

Date: 
Accepted ByT 



Mark£bmpanies -TVaig Lewis 



Salem Area transit - John Wittington 

Date: \J \<>\f y \ 




Marion County I Billy Wasson 

Date: \ U^X-H^ 



^lA^geA ^Vs**4. \ ^p/SviO ^ 



Pro Management Systems, Inc. 




ALBANY REGIONAL OFFICE 



ELECTRICAL 

CONSTRUCTION CO. 

October 24, 1999 



John Gremmels, Project Engineer 
Pence / Kelly Construction, Inc. 

P.O. Box 4109 

Salem, OR 97302-8109 

RE: Courthouse Square PR-36 Add tele / fiber conduit and cable. 

EC Change Request # 62759-029 

Dear John, 

We are pleased to provide our quotation for the above referenced additional work. Our price is limited to 
electrical work specifically called for in the Architect's/Engineer's instructions. Please note that we have 
broken down our pricing per the (5) items mentioned in the proposal request. 

Alternate A (Items 1,2,& 4) Total Price $ 64,791.00 

Alternate B (Items 1,3,& 4) Total Price $ 56,475.00 

The scope of the additional work to be performed consists of : 

Add (1)4" conduit from Courthouse Square to County Courthouse building. 
Install a 600 pair telco cable, protector panels, blocks between buildings. 
Install 100 pair telco cable to (10) telco closets in Courthouse building. 
Install fiber optic cable per Alternate A or B. 

Bore underground conduit across Court street, route to County Courthouse building. 

Conditions of this proposal are as follows: 

• Pricing is based on normal working hours; 

• This proposal is valid for 30 calendar days following the date of this letter. 

We trust this meets with your approval and await your response. If you have any questions or require any 
additional information please contact me. 

Warmest Regards, 




Craig Davis 
Project Manager 



ECCRtf 12345-01 



32758 Old Hwy. 34 S.E. * RO. Box 925 • Albany, Oregon 97321 • Telephone (541) 926-4266 • (800) 598-4266 • Fax (541) 926-4268 

www.e-c-company.com • OR CCB# 49737 




CHANGE ORDER ANALYSIS 

Summary Sheet 

PR-36 Items 1,2, &4 DATE: 10/18/99 



COMPANY 

CO # 29 EC Proposal # : ECCR-029 



Owner's Ref #: PR-36 Items 1,2 & 4 

A. TOTAL PRICE THIS CHANGE ORDER 

as shown in item 15; $ 64,791.00 

B. Scope to be performed: 

1. See attached documents 

C. Cost Summary: 

1. Total Material Cost (see back-up) $ 38,666.00 

2. Total Burdened Labor Cost (see back-up) 20,235.00 

3. Subcontractors Cost (see back-up) 0.00 

4. Equipment Cost (see back-up) 0.00 

5. Other Miscellaneous Costs (see back-up) 0.00 

6. Small Tool allow % of item 2 

7. Record Drawings and Submittals 

8. Warranty Work 0.00 % of direct expenses 

9. Overhead 10 % 5,890.10 

10. PROFIT at % 

11. B&OTax % WAonly 

12. Sales Tax 0.00 % 

13. Bond 0.00 % 0.00 
TOTAL PRICE THIS CHANGE ORDER $ 64,791.10 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time. Work will commence 
upon written acceptance by an authorized agent. 



E C Company 

Craig Davis PM 



Authorized Agent 




CHANGE ORDER ANALYSIS 

Summary Sheet 

PR-36 Items I.3.&4 DATE: 10/18/99 



COMPANY 

CO # 29 EC Proposal # : ECCR-029 



Owner's Ref. #: PR-36 Items 1,3,&4 

A. TOTAL PRICE THIS CHANGE ORDER 





as shown in item 15; 




*ifi Am on 


Scope to be performed: 






1. 


See attached documents 






Cost 


Summary: 






1. 


Total Material Cost (see back-up) 






2. 


Total Burdened Labor Cost (see back-up) 




20,235.00 


3. 


Subcontractors Cost (see back-up) 




0.00 


4. 


Equipment Cost (see back-up) 




0.00 


5. 


Other Miscellaneous Costs (see back-up) 




0.00 


6. 


Small Tool allow % of item 2 






7. 


Record Drawings and Submittals 






8. 


Warranty Work 0.00 % of direct expenses 






9. 


Overhead 10 % 




5,134.10 


10. 


PROFIT at % 






11. 


B&O Tax % WA only 






12. 


Sales Tax 0.00 % 






13. 


Bond 0.00 % 




0.00 



TOTAL PRICE THIS CHANGE ORDER $ 56,475.10 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time, Work will commence 
upon written acceptance by an authorized agent. 



E C Company 
Craig Davis PM 



Authorized Agent 



CHANGE ORDER ANALYSIS 
Summary Sheet 
Install conduit, fiber cable, telco cable. DATE: 



COMPANY 

CO # 29 EC Proposal # : ECCR-029 Item 1 

Owner's Ref. #: PR-36 Item 1 



A. TOTAL PRICE THIS CHANGE ORDER 





as shown in item 15; 


$ 


21 510.00 

mm mm m mm \0 a 


Scope to be performed: 






1. 


See attached documents 






Cost 


Summary: 






1. 


Total Material Cost (see back-up) 


$ 


13,574.00 


2. 


Total Burdened Labor Cost (see back-up) 




5,980.20 


3. 


Subcontractors Cost (see back-up) 




0.00 


4. 


Equipment Cost (see back-up) 




0.00 


5. 


Other Miscellaneous Costs (see back-up) 




0.00 


6. 


Small Tool allow % of item 2 






7. 


Record Drawings and Submittals 






8. 


Warranty Work 0.00 % of direct expenses 






9. 


Overhead 10 % 




1,955.42 


10. 


PROFIT at % 






11. 


B&O Tax % WA only 






12. 


Sales Tax 0.00 % 






13. 


Bond 0.00 % 




0.00 




TOTAL PRICE THIS CHANGE ORDER 


$ 


21,509.62 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time. Work will commence 
upon written acceptance by an authorized agent. 



E C Company 
Craig Davis PM 



Authorized Agent 



CHANGE ORDER ANALYSIS 



Date: 10/18/1999 



CO# 29 



LABOR COST SUMMARY 



(X)FicId ( )Shop 



EC Proposal # : ECCR-029 Item 1 
Owner's Ref. #: PR-36 Item 1 



DIRECT LABOR WAGE 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Direct Labor Cost 

PAYROLL TAXES 
Electrician (see back-up) 
Field Foreman 
General Foreman 

Subtotal Payroll Taxes/Benefits 

BENEFITS 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Payroll Taxes/Benefits 

Project Manager 



Total 
Hours 

129.00 
12.00 



Rate 



129.00 
12.00 



129.00 
12.00 



42.12 
45.56 
49.00 



0.00 
0.00 
0.00 



0.00 
0.00 
0.00 



Cost 



5,433.48 
546.72 
0.00 
5,980.20 



0.00 
0.00 



0.00 
0.00 



Subtotal Labor Cost 

Subsistence, Per Diem, and Parking 



$ 5,980.20 



LABOR TOTAL 



141.00 



$ 5,980.20 



CHANGE ORDER ANALYSIS 



MATERIAL COST SUMMARY 

EC Proposal # : ECCR-029 Item 1 
CO # 29 Owner's Ref. #: PR-36 Item 1 



Material 



2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. 

13. 

14. 



Material (see back-up) 



Freight 



Waste and Spoilage 



Subtotal Material Cost 
Sales and other Taxes 
Shipping, Storage, Distribution i 
Restocking 



#of 
Units 

1.00 



Unit 
Cost 
Each 
13,574.00 



Cost 



13,574.00 



$ 13,574.00 



0/ 

/o 



TOTAL COST OF MATERIALS 



$ 13,574.00 



rOB: 19063 Mat=Std Lab-Stdl 
COURTHOUSE SQUARE 06-06-99 



Electrical Construction Co. 
BID TAKE-OFF DETAILS 
09-28-99 13:17 Pg : 1 



'ENCE / KELLY CONST 



MATERIAL 



'ART NUMBER DESCRIPTION 



COUNT 



UNIT 



EXTENDED 



LABOR 



UNIT 



HOU?S 



BID ITEM SYSTEM 
CCR 029 Fiber/Telco 
** Breakout Multipliers: Count 



Item 1 PR36 

Material Cost 



. 00; 



Labor Hours 



ESTIMATOR 
CRAIG 
. 00 



354 6 


W.G.Moe Quote (Bore Street) 


1 


6 , 750 


. 000 


E 


6,750 


. 00 


8 


. 000 


E 


8 


3547 


waaswortn Trencn/Bill 


1 


1,084 


. 000 


E 


1,084 


. 00 


2 


. 000 


E 


2 


3 54 8 


Street Crossing Permit 


1 


500 


. 000 


E 


500 


. 00 










12 J U 10 010 


4 hMT CONDUIT 


75 


1/011 


.500 


C 


758 


. 62 


16 


. 00 


c 


12 


5006006010 


4 1 PVC CONDUIT SCH 4 


4 00 


235 


. 520 


C 


942 


. 08 


5 


. 500 


c 


22 


5006006110 


4 " PVC COUPLING 


4 


58 


.6 00 


c 


23 


. 22 


30 


. 000 


c 


1 


150060062 50 


4 " PVC FEMALE ADPT 


8 


6 94 


.13 


c 


55 


. 53 


4 


. 000 


c 


3 


5 06 006 971 


PVC CMNT 1QT BRSH TOP VC9 922 


2 


B68 


.20 


c 


17 


. 36 




.100 


c 




1 1 U U U U24 j o 


GRC 4" X 36" RAD SWEEP 90D 


4 


18 9 


.860 


E 


75 9 


. 44 


3 


.000 


E 


12 


2110200068 


riiT u VTTTT1T C TUT V 1 O 11 rT\Mn DTDP 

GAXjV NPFLE 41N X 12" CUND.PIFE 


5 


1 , 556 


.3 90 


c 


77 


. 81 


130 


.000 


C 


6 


22107012064 


4 11 METALLIC BUSHING 


10 


1,134 


.000 


c 


113 . 


. 40 


80 


.000 


C 


8 


3007013530 


4 " EMT CONN SS STL INS 


4 


6,893 


. 020 


C 


275 , 


. 72 


60 


. 000 


C 


2 


^.3007013570 


4" EMT COUP SS STL 


10 


2 , 754 . 


. 760 


c 


275 , 


.47 










2490KE30526 


COND RIS GRIP 4 IN 022-11-037 


1 


66 . 


.600 


E 


66, 


.60 




.400 


E 




300UN10021 


CHNL 1-5/8X1-5/8 P1000/PG/GAL 


50 


334 . 


.800 


C 


167. 


.40 


7, 


.000 


c 


3 


300UN10080 


SPRING NUT 3/8" 


12 


94. 


. 100 


c 


11. 


.29 


6. 


.000 


c 




2800UN11210 


4" UN I STRUT STRAPS 


20 


251. 


.300 


c 


50. 


.26 


6, 


. 000 


c 


1 


' 300UN81002 


3/8 ,r Xl" HEX BOLT/NUT 


25 


34. 


.300 


c 


8. 


,57 


2, 


.000 


c 




500CI10280 


6X6 4' WW SCR COVER 6648G 


4 


36, 


.650 


E 


146. 


,60 




.560 


E 


2 


3600CI10350 


6X6 SCREW COVER END 66E 


8 


3. 


.550 


E 


28. 


,40 




,200 


E 


1 


6510RN24875 


FENDER WASHER 3/8 230-14 


25 


10. 


,300 


C 


2. 


.57 


1. 


, 000 


c 




ilOSE35340 


3/8X2-1/8 WDG ANC 3525-21000 


12 


29. 


460 


C 


3. 


53 


18. 


000 


c 


2 


.3308075118 


3/8" LOCK WASHER 


25 


4 . 


.810 


C 


1. 


20 


1 , 


.000 


c 




6530TB80520 


TYRAP .14X 11" TY526M 


100 


17. 


520 


c 


17 . 


52 


1. 


,500 


c 


1 


;i0JL22625 


FIRE STOP COMPOUND TUBE 


10 


15. 


000 


E 


150. 


00 




300 


E 


3 


;20GL24695 


1/4X250FT ROPE B 


2 




120 


E 




24 




004 


E 




9920GG65724 


COMM VAULT 3X4X6 UV 2 64-TA 


1 


925. 


000 


E 


925. 


00 


4. 


000 


E 


4 


^^752200010 


4X8X3/4" PLYWOOD PAINTED 


5 


52. 


000 


E 


260. 


00 


1. 


000 


E 


5 


75ZZ00018 


PAINT PLYWOOD 4X8 


5 












3. 


000 


E 


15. 


9980GG66622 


CORE DRILL 5" 


1 


79. 


500 


E 


79. 


50 




650 


E 




9980ZZ16619 


4" KO FIELD CUT 


8 














900 


E 


7 , 


91ZZ00202 


6" WIDE WARNING TAPE 


250 


9. 


200 


c 


23. 


00 


1. 


000 


C 


2 . 



Total : 



Grand Totals : 



13,574 .37 



128 . 



13,574.00 



128 . 




CHANCE ORDER ANALYSIS 

Summary Sheet 

Add conduit, fiber cable, telco cable. DATE: 1 0/1 8/99 



COMPANY 

CO # 29 EC Proposal # : ECCR-029 Item 2 

Owner's Ref. #; PR-36 Alternate A 

A. TOTAL PRICE THIS CHANGE ORDER 





as shown in item 15; 


$ 


21,011.00 


Scope to be performed: 






1. 


See attached documents 






Cost 


Summary: 






1. 


Total Material Cost (see back-up) 


$ 


13,500.00 


2. 


Total Burdened Labor Cost (see back-up) 




5,601.12 


3. 


Subcontractors Cost (see back-up) 




0.00 


4. 


Equipment Cost (see back-up) 




0.00 


5. 


Other Miscellaneous Costs (see back-up) 




0.00 


6. 


Small Tool allow % of item 2 






7. 


Record Drawings and Submittals 






8. 


Warranty Work 0.00 % of direct expenses 






9. 


Overhead 10 % 




1,910.11 


10. 


PROFIT at % 






11. 


B&O Tax % WA only 






12. 


Sales Tax 0.00 % 






13. 


Bond 0.00 % 




0.00 



TOTAL PRICE THIS CHANGE ORDER $ 21,011.23 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time. Work will commence 
upon written acceptance by an authorized agent. 



E C Company 
Craig Davis PM 



Authorized Agent 



CHANGE ORDER ANALYSIS 

Date: 10/18/1999 

LABOR COST SUMMARY 

CO# 29 EC Proposal # : ECCR-029 Item 2 

(X)Field ( )Shop Owner's Ref. #: PR-36 Alternate A 

Total 

Hours Rate Cost 



DIRECT LABOR WAGE 

Electrician (see back-up) 120.00 $ 42.12 $ 5,054.40 

Field Foreman 12.00 45.56 546.72 

General Foreman 49.00 0.00 

Subtotal Direct Labor Cost $ 5,601.12 

PAYROLL TAXES 

Electrician (see back-up) 120.00 $ 0.00 $ 0.00 

Field Foreman 12.00 0.00 0.00 

General Foreman 0.00 
Subtotal Payroll Taxes/Benefits 

BENEFITS 

Electrician (see back-up) 120.00 $ 0.00 $ 0.00 

Field Foreman 12.00 0.00 0.00 

General Foreman 0.00 
Subtotal Payroll Taxes/Benefits 

Project Manager 



Subtotal Labor Cost $ 5,60 1 . 1 2 

Subsistence, Per Diem, and Parking 



LABOR TOTAL 



132.00 



$ 5,601.12 



CHANGE ORDER ANALYSIS 



MATERIAL COST SUMMARY 



CO# 29 



EC Proposal # : ECCR-029 Item 2 
Owner's Ref. #: PR-36 Alternate A 



Material 



#of 
Units 



Unit 
Cost 
Each 



Cost 



1. 



Material (see back-up) 



1.00 



13,500.00 



13,500.00 



2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. ■ 

13. Freight 

14. Waste and Spoilage 

Subtotal Material Cost $ 13,500.00 

Sales and other Taxes 

Shipping, Storage, Distribution @ % 



Restocking 



TOTAL COST OF MATERIALS 



$ 



13,500.00 



JOB: 19063 Mat=Std Lab=Stdl 
70URTHOUSE SQUARE 08-06-99 



Electrical Construction Co. 
BID TAKE-OFF DETAILS 
09-28-99 15:30 Pg: 1 



PENCE / KELLY CONST 



MATERIAL 



^ART NUMBER DESCRIPTION 



COUNT 



UNIT 



EXTENDED 



LABOR 



UNIT 



HOURS 



iID ITEM 
1CCR 029 



SYSTEM 
Fiber/Telco 



Item 2 PR36 



Alt A 16mode 



ESTIMATOR 
CRAIG 



3549 
3550 
3551 



1 1/4" Innerduct (Plenum) 3,000 
16 Single Mode Fiber (outdoor) 1,500 
16 Multi Mode Fiber 1,500 



.290 E 
4.160 E 
4.160 E 



870. 00 
6, 240 .00 
6, 240 . 00 



.020 E 
.020 E 
.020 E 



Total : 



13, 350.00 



60 . 00 
30 . 00 
30 . 00 

120 . 00 



Grand Totals : 



13, 350 .00 



120. CO 




CHANGE ORDER ANALYSIS 

Summary Sheet 

Add conduit, fiber cable, telco cable DATE: 1 0/1 8/99 



COMPANY 



CO U 29 EC Proposal # : ECCR-029 Item 3 

Owner's Ref. fl; PR-36 Alternate B 

A. TOTAL PRICE THIS CHANGE ORDER 

as shown in item 15; $ 12,695.00 

B. Scope to be performed: 

1 . See attached documents 



Cost 


Summary: 








1. 


Total Material Cost (see back-up) 


$ 


5,940.00 


2. 


Total Burdened Labor Cost (see back-up) 




5,601.12 


3. 


Subcontractors Cost (see back-up) 




0.00 


4. 


Equipment Cost (see back-up) 




0.00 


5. 


Other Miscellaneous Costs (see back-up) 




0.00 


6. 


Small Tool allow 


% of item 2 






7. 


Record Drawings and Submittals 






8. 


Warrants' Work 


0.00 %of direct expenses 






9. 


Overhead 


10 % 




1,154.11 


10. 


PROFIT at 


% 






11. 


B&O Tax 


% WA only 






12. 


Sales Tax 


0.00 % 






13. 


Bond 


0.00 % 




0.00 



TOTAL PRICE THIS CHANGE ORDER $ 12,695.23 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time. Work will commence 
upon written acceptance by an authorized agent. 



E C Company 

Craig Davis PM 



Authorized Agent 



CHANGE ORDER ANALYSIS 



Date: 10/18/1999 



LABOR COST SUMMARY 

CO# 29 EC Proposal # : ECCR-029 Item 2 

(X)Field ( )Shop Owner's Ref. #: PR-36 Alternate B 

Total 

Hours Rate Cost 



DIRECT LABOR WAGE 

Electrician (see back-up) 120.00 $ 42.12 $ 5,054.40 

Field Foreman 12.00 45.56 546.72 

General Foreman 49.00 0.00 

Subtotal Direct Labor Cost $ 5,601.12 

PAYROLL TAXES 

Electrician (see back-up) 120.00 $ 0.00 $ 0.00 

Field Foreman 12.00 0.00 0.00 

General Foreman 0.00 
Subtotal Payroll Taxes/Benefits 

BENEFITS 

Electrician (see back-up) 120.00 $ 0.00 $ 0.00 

Field Foreman 12.00 0.00 0.00 

General Foreman 0.00 
Subtotal Payroll Taxes/Benefits 

Project Manager 



Subtotal Labor Cost $ 5,601.12 

Subsistence, Per Diem, and Parking 



LABOR TOTAL 



132.00 



$ 5,601.12 



CHANGE ORDER ANALYSIS 



MATERIAL COST SUMMARY 



CO# 29 



EC Proposal # : ECCR-029 Item 2 
Owner's Ref. #: PR-36 Alternate B 



Material 



#of 
Units 



Unit 
Cost 
Each 
5,940.00 



Cost 



1. 



Material (see back-up) 



1.00 



$ 



5,940.00 



2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. ' 

13. Freight 

14. Waste and Spoilage 

Subtotal Material Cost $ 5,940.00 

Sales and other Taxes 

Shipping, Storage, Distribution @ % 



Restocking 



TOTAL COST OF MATERIALS 



$ 



5,940.00 



JOB: 13063 Mat=Std Lab^Stdl 
COURTHOUSE SQUARE 



08-06-99 



Electrical Construction Co. 
BID TAKE-OFF DETAILS 
09-28-99 15:36 Pg : 1 



PENCE / KELLY CONST 



MATERIAL 



?ART NUMBER DESCRIPTION 



COUNT 



UNIT 



EXTENDED 



LABOR 



UNIT 



HOURS 



BID ITEM 

ZCCR 02 9 



SYSTEM 
Fiber/Telco 



Item 3 PR36 



Alt B 8mode 



ESTIMATOR 
CRAIG 



3552 
3553 
3554 



8 Single Mode Fiber 
8 Multi-mode Fiber 
1 1/4 " Inner-duct 



1, 500 
1,500 
3, 000 



1.690 E 
1.690 E 
.290 E 



2, 535. 00 
2, 535. 00 
870 . 00 



.020 E 
. 020 E 
.020 E 



30 . 00 
30.00 
60 . 00 



Total : 



5, 940. 00 



120. 00 



Grand Totals: 



5, 940 . 00 



120 . 00 



CHANGE ORDER ANALYSIS 

Summary Sheet 

Add conduit, fiber table, telco cable DATE: 10/18/99 

COMPANY 

CO# 29 

A. TOTAL PRICE THIS CHANGE ORDER 
as shown in item 15; 



B. Scope to be performed: 



1. 


See attached documents 






Cost 


Summary: 






1. 


Total Material Cost (see back-up) 


$ 


11,592.00 


2. 


Total Burdened Labor Cost (see back-up) 




8,654.40 


3. 


Subcontractors Cost (see back-up) 




0.00 


4. 


Equipment Cost (see back-up) 




0.00 


5. 


Other Miscellaneous Costs (see back-up) 




0.00 


6. 


Small Tool allow % of item 2 






7. 


Record Drawings and Submittals 






8. 


Warranty Work 0.00 % of direct expenses 






9. 


Overhead 10 % 




2,024.64 


10. 


PROFIT at % 






11. 


B&O Tax % WA only 






12. 


Sales Tax 0.00 % 






13. 


Bond 0.00 % 




0.00 




TOTAL PRICE THIS CHANGE ORDER 


$ 


22,271.04 




EC Proposal # : ECCR-029 Item 4 
Owner's Ref. #: PR-36 



$ 22,271.00 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time. Work will commence 
upon written acceptance by an authorized agent. 



E C Company 

Craig Davis PM 



Authorized Agent 



Project Manager 



CHANGE ORDER ANALYSIS 



Date: 10/18/1999 



CO# 29 



(X)Ficld ( )Shop 



DIRECT LABOR WAGE 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Direct Labor Cost 



LABOR COST SUMMARY 



Total 
Hours 



186.00 
18.00 



EC Proposal # : ECCR-029 Item 4 
Owner's Ref. #: PR-36 



Rate 



42.12 
45.56 
49.00 



Cost 



7,834.32 
820.08 
0.00 
8.654.40 



PAYROLL TAXES 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Payroll Taxes/Benefits 



186.00 
18.00 



0.00 
0.00 
0.00 



0.00 
0.00 



BENEFITS 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Payroll Taxes/Benefits 



186.00 
18.00 



0.00 
0.00 
0.00 



0.00 
0.00 



Subtotal Labor Cost 

Subsistence, Per Diem, and Parking 



$ 8,654.40 



LABOR TOTAL 



204.00 



$ 8,654.40 



CHANGE ORDER ANALYSIS 



MATERIAL COST SUMMARY 



CO# 29 



EC Proposal # : ECCR-029 Item 4 
Owner's Ref. #: PR-36 



Material 



2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. 

13. 

14. 



Material (see back-up) 



Freight 



Waste and Spoilage 



Subtotal Material Cost 

Sales and other Taxes 

Shipping, Storage, Distribution @ 

Restocking 



#of 
Units 

1.00 



Unit 
Cost 
Each 
11,592.00 



Cost 



11,592.00 



11,592.00 



TOTAL COST OF MATERIALS 



$ 11,592.00 



okjB: 19063 Mat=Std Lab=Stdl 
COURTHOUSE SQUARE 08-06- 



Electrical Construction Co. 
BID TAKE-OFF DETAILS 
10-18-99 17:00 Pg : 1 



MCE / KELLY CONST 



LABOR 



RT NUT'S ER 


DESCRI PTION 


COUNT 




UNIT 


EXTENDED 




UNIT 


























SYSTEM 










ESTIMATOR 








CR 02 9 


PR-36 Item 4 PR36 










CRAIG 










3 561 


pT~f~if" o r* *" i^i t~ n a 1 c "inn naiT* 


2 


500 


.000 




1, 000 


.00 


1 


.000 


£ 


562 


100 Pair Cable 


3,000 




. 950 


E 


2, 850 


.00 




.025 


E 


563 


600pr PE-39 Telco Cable 


600 


5 


.500 


E 


3, 300 


.00 




.070 


E 


12001002010 


4" EMT CONDUIT 


300 


1, 010 


.600 


C 


3, 031 


.80 


16 


.000 


c 


10SC76183 


4" CONDUIT "J" HANGER 


4 


1, 136 


. 500 


C 


45 


.46 


30 


.000 


C 


007013520 


4" EMT CONN SS DC 


10 


2, 059 


.160 


c 


205 


.91 


60 


.000 


C 


23007013570 


4" EMT COUP SS STL 


30 


2, 754 


.760 


c 


826 


.42 








28000019090 


3/8-16 THRD ROD {Per Ft) 


50 


66 


.000 


c 


33 


. 00 


8 


. 000 


C 


00BL42233 


FLAT WASH 1/2 


30 


16 


. 050 


c 


4 


.81 


1 


. 000 


c 


^u00BL42423 


HEX NUT 3/8 


20 


15 


.450 


c 


3 


.09 


1 


.000 


c 


2800UN10021 


CHNL 1-5/8X1-5/8 P1000/PG/GAL 


50 


334 


.800 


c 


167 


.40 


7 


.000 


c 


00UN10120 


NUT L/SPRNG 3/8-16 P-3008/EG 


20 


76 


.200 


c 


15 


.24 


6 


. 000 


c 


00UN11210 


4" UN I STRUT STRAPS 


40 


251 


.300 


c 


100 


.52 


6 


. 000 


c 


2800UN11243 


2H 9 0D CORNER ANGLE BKT 


6 


134 


. 900 


c 


8 


. 09 


8 


. 000 


c 



2 . 0C 
75 . 0C 
42 . 0C 

48 . o: 

1 . 2 C 

6 . o: 

4 . o: 
.3: 
.2; 

3.5; 

1.2: 

2.4: 
.4 = 



Total : 



11,591.76 



186 .25 



Grand Totals : 



11, 592 .00 



186 .23 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (603) 399-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB# 63436 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Sheet drain at perimeter wall 



COR No. 



00130 



DATE: 10/25/99 
JOB: 99006 
ISSUE: 00247 



1 . Copteapt time being extended 
irX^y) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 11/1/99 ) 



For work described below, we offer the following quotation. 



Provide sheet drain at perimeter retaining wall in lieu of drain rock and filter fabric per VER #15. 



Total Cost: 



($1,500) 




Pro Management Systems, Inc. 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB # 63435 



- 



Value Engineering Request 



TO: Craig Lewis 

Melvin Mark Companies 
111 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

VER Title: VE Sheet drain at perimeter wal! 



VER No. 



00015 



DATE: 10/25/99 
JOB: 99006 
ISSUE: 00247 



1 . Coptract time being extended 
( j0Q Calendar days. 

2. Acceptance of VER prior to our 
deadline date of ( 11/1/99 ) 



For work described below, we offer the following value engineering proposal. 



Delete drain rock and filter fabric layer at the perimeter retaining wall and replace with sheet drain. 



Total Value: 



C $2,500^ 




Pro Management Systems, Inc. 



Received; 10/22/99 15:37; 5037609365 



PENCE KELLY; 



Page 2 



FROM 



FAX NO. : 5037699365 



Oct. 22 1999 02:28PM P2 



JM WADSWORTH 

P.O. BOX 170 AUMSVtLLE, Oft 97325 PH. (503) 769*8756 FAX(S03) 769^365 



DATE 


JOB TTTUE 


REFERENCE 




Courthouse Square 


(nipple) Drain 





ITEM NO. 


QTY 


ITEM NAME 




TOTAL 







Credit back to Courthouse Square Project 






regarding possible new sheet drain vs. 






drain rock 




$2,500.00 
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SUBTOTAL 


$2,500.00 


I 




TOTAL COST 


$2,500.00 







|0/; , 5/ <jq 13: te; !i03769936G 



PENCE KELLY; PaQO 2 

FPX NO. : 5037699365 Oct. 25 19.9 12:09PM P2 

FROM : 



■UYUNE 0957 



AMERDRAIFH 

Prefabricated plastic soil sheet drain 

and TOTAL DRAIN" system* 

A replacement for aggregate drainage 

Prefabricated plastic soil 
drainage material for: 

• Basement walls & floor slads 

• Retaining wails & tiridge 
abutments 

• Roof gardens & planters 

• Parking & plaza decks 
t Cutoff drains, French drains 

• Tunnels & box culverts 

• Athletic fields, golf courses, 
playgrounds, yards 

• Landfill caps & underdrains 

• Pond & channel siners 

• Earth-sheltered homes 

• Chimney drains 

• Lagging & diaphragm wall 
drainage 

• Shotcrete wali drainage 

• Earth, rock & rolled-concrete 
dams 

• Embankments 

v Patent pendrflft 





Q-NoMlov* Ootsr, North Qvsnm 
aittmft* wife 1 tf «*■ 

$*HDWf«ft H&ani Cmtmr. Q«drg'« 
fetem** watts 
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Hoof ganWuts 
<5KH«m necatf ttef». *fenh OMfini 

$<fgd*« t-t^Mi Om CWW. V«/ytanfl 



AMERICAN WICK DRAIN CORPORATION 



10/25/eQ 13=19; soaressaes -> pence kellv; Pa fl o a 



FAX NO. : 5037699365 Oct. 25 1999 12:09PM 



f 1 — " ■ 

AMERDRAlN* 500 soil sheet drain 



AMERDRAlN 500 is a two-pan prefabricated geocorapo- 
site drain consisting of a formed polystyrene core covered on 
one side with anon- woven, needle-punched polypropylene 
filter ftbric. The fabric oJlow3 water to pass Into the drain 
core while restricting the movement of soil particles which 
might clog the core. The core allows the water to flow to 
designated drainage exits. AMERDRAlN 500 is designed 
primarily for vertical applications. 



Typical properties 


AMERDRAlN 
500 


Test method 


Fabric properties 






Material 


Pelypropyicnc 




Weight, or/yd 2 


4,0 


ASTMD3776 


Grab ttnsik strength lbs 


115 


ASTMD4d32 


Punetere strength, pei 


70 


ASTMDS787 


Traptttridftltear, iba 


50 


ASTMD4533 


Mullen bum strength, p»i 


240 


ASTMD378* 


Elongiticn, % 


50 


ASTM 04632 


EOS (AOS) 


80 


ASTWD4751 


Femieabflity, am/jee 


0.30 


ASTM D4491 


Flow rate, gpm/ft* 


170 


AS7MD449Z 


Cere properties 






MtttrM 


Poiywytene 




Thkkncu, incfa 


7/1 6 




Cooaprettiv* rtrrogth^ lbs/ft 2 


15,000 


ASTM £1621 (It 


Drain properties 






Flew capacity , gpm 'ft of width 


16 


ASTM D471d 


Rofl length, feet 


104 




Rod w1dtfc P feet 


4 




Roll weight, lbs 


100 






^Qflflfi^ AMERICAN WICK DRAIN CORPORATION 

316 Warehouse Drive Matthews, NC 28105, USA 

Phones 800 242-WICK & 704 $21-9300 Fax 704 821-6448 



H.o.iv.d: 10/ a0 /» B 13-.80, soared -> PHN« K.LUV. Pa.e e 

FAX NO. : 5 37699365 Oct. 25 1999 12:10PM P5 

FROM : 



'd nyioi 



Product specifications 



Typical properties 



- AMEADRAIN sHoot drain producteli) 

200(3) 500(8) ^00 850 _ 8S0 



Tost method 



Fabric proptrtto* 
MitorWO) 

Weight, ozty<r 
Grab tensile, lbs 
Mullen burst strength, pst 
EGS(AOS) 
R6w rate, gpm.1t 2 

Oct* properties 

Material) 

Compressive atrengdr lbs/ft 2 
Flow capacity, gprrvlt of width 

Drain properties 

Thickness, inch 
Roil weight^), ibs 



PP 


PP 


PP 


PP 


PP 




4.0 


4.0 


4.0 


8.$ 


6.8 


ASTM D3776 


115 


115 


115 


410x28$ 


410X285 


ASTMD4838 


240 


240 


240 


530 


530 


ASTMD3786 


80 


80 


80 


80 


90 


ASTM 04751 


170 


170 


170 


26 


28 


ASTM 04481 



PS 
10,800 
9 



1/4 
60 



PS 
1&000 



7/76 
90 



PS 
15,000 
16 



7/18 
100 



PS 
21,000 
18 



7/10 
110 



PVC 
16,000 
16 



7/16 
120 



ASTM (Mod.) 
ASTM D4718 



ASTM D1 777 



if Not£$ - (1) The AMERDJUINf TOTAL-DRAIN system h? available for any AMERDRAIN aheet tfraJn produet 

■ -I The TOTAL-DRAIN system oombines the 24* wide TOTAL-DRAIN section with any ngukr 

1 AMERDRAIN sheet dram, The TOTAl^DRAlN auction is manufactured with 12" of regular sheet 

drain combinte wfth 12" of a hlgh-proflte section with flow capacity Off 100 gpm, 

§ (2) aMERDRAIN 200 end 500 are available wfth a backing film to protect aofi waterproofing rnateriala. 

£ With this film, pfoauet numbers ara 220 and 520. BeeWng ftm adde 6 U» per roil 

% 0) pp » Porypropyiene, PS = Polystyrene, PVC - Polyvinyl chloride, other material* ray be ordered 

,M for special applicative, 

§ (4) Standard f©U widths are 48" (24* for TOTAL-DRAIN section) piu$ a 1 " ovartop flange. Standard roil 

^ lengths are 1W(jS0* Tor TOTAL-DRAIN section). Other roll widths and length* are available, if 

;? reouired. 



For more information 



American Wick Drain Corporation is America's 
largest full.linc producer of prefabricated soil sheet, 
Strip and vertical(wicfc) drain material; The com- 
pany was established to 1982 to design, manufacture 
and marker advanced geocompoaite materials for 
subsurface drainage applications. The objective 
was to combine new geotcxtiles with apecialty 
designed drainage cores to order to offer new 
drainage materials having significant advantages 
over aggregate drains. 

AMERICAN WICK DRAIN CORPORATION 

301 Warehouse Drive, Matthew*, NC 25105, USA 
Pboaei; 800 242-WICK (9405) & 704 821^300 
Fax; 704 (21-6448 



AMERICAN WICK DRAIN (EUROPE) B V 

Mercutiusttraai 10 

$468 CR Kfctoade, The Netherlands 

Phone (31) 45-355030 ftx (31) 45-353930 

GROUND TREATMENT FAR EAST (HONG 
KONG) CO., LTD 

Singapore <S2S374 

Phone («] 8*1-3733 F*x <65) 861-3043 Tbie* 29232 

AMERDRAIN, AKWAPRAIN and TOTAL- 
DRAIN are trademarks of American Wick Drain 
Corporation* 

ABS-099S-45P Printed m USA 

© Copyright 1994 Anaerican Wick Drain Corporation 



> PPNCf KELLY; P^HJO O 

— "~ 

FPX NO. : 503769S3bt> 

FROM : 



AMERDRAIN sheet drain products 



The following AMERDRAIN aheet drain products 
are available to allow the most effective drainage 
system co bt designed for every application: 

AMERDRAIN 200 flheet dtain for vertical installa- 
tions At shallower depths and where moderate Cow 
capacity is adequate. AMERDRAIN 200 combines 
* polystyrene core with a non*woven filter fabric. 
AMERDRAIN 220 sheet drain adds a backing film 
to provide protection for soft waterproofing 
material 

AMERDRAIN 500 skirt drain for deeper vertical 
installations and where maximum flow capacity is 
required has a polystyrene core and a non-woven fil- 
ter fabric. AMERDRAIN 519 sheet drain adds a 
backing film to provide protection for soft 
waterproofing material. 

AMERDRAIN 650 sheet drain for normal horizon- 
tal applications combines a high-strength polys- 
tyrene core with a woven filter fabric. 
AMERDRAIN 850 sheet drain has a PVC core for 
where chemical resistance is required. 

AMERDRAIN 700 sheet drain for applications re- 
quiring water entry flroffl both aides combines a core 
with crosa-flow holes and a non-woven labric com- 
pletely surrounding the core. 

The AMERDRAIN TOTAL-DRAIN system com- 
bines any tegular AMERDRAIN sheet drain with the 
unique TOTAL-DRAIN section. The tegular Sheet 
drain provides for water collection, while the TOTAL- 
DRAIN section provide* both water collection plus a 
high-profile section for water flow to designated 
drainage exits. 

The TOTAL-DRAIN system provides three ad- 
vantages over the use of perforated pipe, 
First, the high-profile flow section has a larger open 
area then does perforated pipe to accept high flows 
from the sheet drain and directly from the surround- 
ing soil. 

Second, tbe TOTAL-DRAIN section with its manu- 
factured transition between sheet drain and high-profile 
section provides a secure water flow path which is not 
dependent On field installation quality control. 
Third, the system is fast and easy to install. 
Standard connectors end corner guards are available. 



Prefabricated sheet draw have two components • 1) a 
geotextile filter fabric to allow water to emer the drain 
without clogging the core, and 2) a formed plastic core 
far water flow. Water which flows through the fabric 
and into the core is rtcnovedin sewral ways depend- 
ing upon the drainage atuauc&j For u*e against soft 
waterproofing materials, drains may have & film 
attached to the back side la prevent the waterproof- 
ing material ftcm flowing into the bade side of the drain. 




AMERDRAIN prefabricated plastic ibi*t drain 




AMERDRAIN TOTAL-DRAIN system 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB# 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Provide Access Hatch changes 



COR No. 



00133 



DATE: 10/28/99 
JOB: 99006 
ISSUE: 00250 



1 . Qantr^ct time being extended 
{Vy) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of [ 1 1/4/99 ) 



For work described below, we offer the following quotation. 



Provide Access Hatch changes per RFI 388 



Total Cost: 



$292 





*2 




Accepted By: 
Date: 
Accepted By: 



Penle/fMlly Construction, Inc. - John Gremmels 



Reviewed By: 



Salem; Area Transit - John Wittington 



Date: 



Date: ul\?h' 
Accepted By 
Date: 



M&mMati Co^anies - Craig 



Lewis 




Marion County - Billy Wasson 



Pro Management Systems, Inc. 
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OREGON 
CASCADE 
PLUMBING 
HEATING 



1 



INC. 



MECHANICAL CONTRACTORS 



1728 - 22ND ST. S.E. 

P.O. BOX 12127 

SALEM, OREGON 97309 



CCB 127 

PHONE 

FAX 



(503) 588-0355 
(503) 364-2276 



October 27, 1999 



Pence/Kelly Construction 

P.O. Box 4109 

Salem, Oregon 97302-8109 



RE: Courthouse Square T<0 V? *2»$0 

OCPH Change Order # 1 5 iO^UO 
PCC #34, RFI #388 

Attn: John Gremmels 

Below please find cost breakdown for labor and material to use Sloan wall boxes and SS covers in 
place of the standard 12" X 12" painted steel access panels for the three (3) WC-3 flushometers per 
PCC #34. 



Description 



Hrs $/hr 



Totals 



OCPH: 



Labor: 



Material: 



Foreman 
Labor 

Deliv. & Recv. 



0.00 $52 $ 
0.00 $49 $ 
0.00 $23 $ 
$ 



253.00 



OTHER: 



SUBS: 



10% Profit and OH 



$ 

Total Add: $ 



25.00 
278.00 



If you have any questions please call. 



Sincerely, 




Richard L. Vogt 
Project Manager 



cc: File 9907 
Job Site 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB # 63435 



c 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Provide Cable Trays per PR-65 



COR No. 



00134 



DATE: 11/1/99 
JOB: 99006 
ISSUE: 00243 



1 . Contract time being extended 
{(^f ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 11/9/99 ) 



For work described below, we offer the following quotation. 



Provide Cable Trays per PR-65 



Total Cost: 



$64,768 





Accepted By: 



Reviewed By: 



Pence/Kelly Construction, Vic. - John Gremmels 

Date: W^-V^ 



Accepted 



By : f\A yU<J±ft 

SaleWi Ajfea Transit - John Wittingtor 



fletvin MarfcjCompanies - Craig Lewis 

Date: 



Accepted 



Date: kJ \^ J^ \ o[£\ 



Date: 



Marion Coun y - Billy Wasson 



'Suig^cA ^15trftv-a <^>^g*3^- 



Pro Management Systems, Inc. 
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ALBANY REGIONAL OFFICE 



ELECTRICAL 

CONSTRUCTION CO. 

October 3 1, 1999 



John Gremmels, Project Engineer 
Pence / Kelly Construction, Inc. 

P.O. Box 4109 

Salem, OR 97302-8109 

RE: Courthouse Square PR-65 
EC Change Request # ECCR-034 

Dear John, 

We are pleased to provide our quotation for the above referenced additional work. Our price is limited to 
electrical work specifically called for in the Architect's/Engineer's instructions. 



The scope of the additional work to be performed consists of the addition of 12" wide aluminum cable tray. 

Conditions of this proposal are as follows: 

• Pricing is based on normal working hours 

• This proposal is valid for 30 calendar days following the date of this letter. 

We trust this meets with your approval and await your response. If you have any questions or require any 
additional information please contact me. 



Our price for this additional work is 
Additional Contract time required . 



$ 61,631.00 
Days 



Sincerely, 




Craig Davis 
Project Manager 



ECCR# 12345-01 



32758 Old Hwy. 34 S.E. • RO. Box 925 • Albany, Oregon 97321 • Telephone (541) 926-4266 • (800) 598-4266 • Fax (541) 926-4268 

www.e-c-company.com • OR CCB# 49737 




CHANGE ORDER ANALYSIS 

Summary Sheet 

Add cable tray DATE: 10/29/99 



COMPANY 

CO # 34 EC Proposal # : ECCR-034 



Owner's Ref. #: PR-65 

A. TOTAL PRICE THIS CHANGE ORDER 

as shown in item 15; $ 61,631.00 

B. Scope to be performed: 

1. See attached documents 

C. Cost Summary: 

1. Total Material Cost (see back-up) $ 19,919.00 

2. Total Burdened Labor Cost (see back-up) 36, 109.00 

3. Subcontractors Cost (see back-up) 0.00 

4. Equipment Cost (see back-up) 0.00 

5. Other Miscellaneous Costs (see back-up) 0.00 

6. Small Tool allow % of item 2 

7. Record Drawings and Submittals 

8. Warranty Work 0.00 % of direct expenses 

9. Overhead 10 % 5,602.80 

10. PROFIT at % 

11. B&OTax % WAonly 

12. Sales Tax 0.00 % 

13. Bond 0.00 % 0.00 
TOTAL PRICE THIS CHANGE ORDER $ 61,630.80 



This change order requires a schedule adjustment of days. Pricing subject to 
revision after 30 days. 

The costs represented include only those clearly identified at this time. No impact or delay costs are 
included. Should it be determined at a later date that the project is impacted by multiple scope 
changes, or causes beyond our control, those costs may be submitted at that time. Work will commence 
upon written acceptance by an authorized agent. 



E C Company 
Craig Davis PM 



Authorized Agent 



CHANGE ORDER ANALYSIS 



MATERIAL COST SUMMARY 



CO# 34 



EC Proposal # : 
Owner's Ref. #: 



PR-65 



ECCR-034 



Material 



#of 
Units 



Unit 
Cost 
Each 



Cost 



Material (see back-up) 



1.00 



19,919.00 



19,919.00 



2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. 

13. Freight 

14. Waste and Spoilage 

Subtotal Material Cost $ 19,919.00 

Sales and other Taxes 

Shipping, Storage, Distribution @ % 



Restocking 



TOTAL COST OF MATERIALS 



$ 



19,919.00 



CHANGE ORDER ANALYSIS 



Date: 10/29/1999 



CO# 34 



(X)Field ( )Shop 



DIRECT LABOR WAGE 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Direct Labor Cost 



LABOR COST SUMMARY 



Total 
Hours 



774.00 
77.00 



EC Proposal # : ECCR-034 



Owner's Ref. #: PR-65 



Rate 



42.12 
45.56 
49.00 



Cost 



$ 32,600.88 
3,508.12 
0.00 

$ 36,109.00 



PAYROLL TAXES 
Electrician (see back-up) 
Field Foreman 
General Foreman 

Subtotal Payroll Taxes/Benefits 



774.00 
77.00 



0.00 
0.00 
0.00 



0.00 
0.00 



BENEFITS 

Electrician (see back-up) 
Field Foreman 
General Foreman 
Subtotal Payroll Taxes/Benefits 



774.00 
77.00 



0.00 
0.00 
0.00 



0.00 
0.00 



Project Manager 



Subtotal Labor Cost $ 36,109.00 

Subsistence, Per Diem, and Parking 

LABOR TOTAL 851.00 $ 36,109.00 



"OB: 19063 Mat=Std Lab-Stdl 
COURTHOUSE SQUARE 08-06-99 



Electrical Construction Co. 
* BID TAKE-OFF DETAILS 
10-31-99 9:54 Pg : 1 



'ENCE / KELLY CONST 



MATERIAL LABOR 

'ART NUMBER DESCRIPTION COUNT UNIT EXTENDED UNIT HOURS 



BID ITEM 


SYSTEM 










ESTIMATOR 












CCR-034 


PR- 65 Cable Trays 










CRAIG 














** Breakout Multipliers: Count = ; Material Cost = 


.00; 


Labor Hours = 


. 00 














3580 


12 "Wide Alum Tray 250 




50 . 


. 500 


E 


12, 625 


. 00 




. 170 


E 


42. 


, 50 


3581 


Flat Ell 22 




45. 


. 000 


E 


990 


.00 


2 


.500 


E 


55, 


. 00 


3582 


12" Tee 11 




40, 


.000 


E 


440 


.00 


2 


. 500 


E 


27 , 


.50 


3583 


Bonding Jumper 250 




7, 


.500 


E 


1, 875. 


. 00 




. 500 


E 


125. 


.00 


3584 


Splice Plates 290 




1. 


.700 


E 


493 


.00 




.250 


E 


72 . 


. 50 


3585 


Center Strut Support 320 




5. 


.850 


E 


1, 872 , 


.00 




.500 


E 


160. 


. 00 


28000019120 


1/2-13 THRD ROD (Per Ft) 400 




126. 


. 000 


C 


504. 


.00 


12. 


.000 


C 


48 , 


. 00 


8000019125 


CUTTING THRD ROD 32 
















.016 


E 


5. 


,12 


800BL42433 


HEX NUT 1/2 250 




29, 


.950 


c 


74 . 


.87 


1 . 


.000 


C 


2. 


50 


2800UN81013 


1/2"X1" HEX BOLT/ NUT 250 




46. 


.800 


c 


117 


.00 


2 


.000 


C 


5. 


.00 


510RN24878 


1/2" FENDER WASHER 500 




13 . 


.360 


c 


66, 


.80 


2. 


. 000 


C 


10. 


.00 


510SE35365 


1/2X3-3/4 WDG ANC 3535-36000 320 




52 . 


.250 


c 


167. 


.20 


20. 


. 000 


c 


64 . 


. 00 


65308075120 


1/2 LOCK WASHER 500 




8 . 


.800 


c 


44 . 


.00 


1. 


. 000 


c 


5. 


00 


O521GG06005 


FIELD CUTS CABLE TRAY 12 INCH 30 
















.800 


E 


24 . 


00 


980GG66402 


DRILL CONCRETE l/2"Xl-l/2" 320 
















.400 


E 


128 . 


,00 


y990EQ03043 


ELEC SCISSOR 14-16' PER MONTH 1 




650 . 


.000 


E 


650. 


00 












Total 












19, 918 . 


. 87 








774 . 


12 




Grand Totals : 










19, 919. 


00 








774 . 


12 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB# 63436 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
111 Southwest Columbia 
Portland, OR 97201 

Project: Courthouse Square 

COR Title: Changes to Elevator Rm per PR 60 



COR No. 



00136 



DATE: 11/2/99 
JOB: 99006 
ISSUE: 00236 



1 . Contract time being extended 
{Qj ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 11/11/99 ) 



For work described below, we offer the following quotation. 



Provide Changes to Elevator Room per PR 60 and RFI 323 



Total Cost: 



$8,974 




By: (Jti^^Tj. 

MeWin Mark Companies - Craig Lewis 



Accepted By 



Pence/Kelly Construction, Inc. - John Gremmels 

Date: (I -<{ -V 



Accepted By:_ 



Salei 



Date: 





Transit - John Witfington 



Reviewed 

Date 

Accepted ByT 




Marion Counts - Billy Wasson 

Date: ' 



^ro Management Systems, Inc. 
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OREGON 
CASCADE 
PLUMBING & 
HEATING inc. 

MECHANICAL CONTRACTORS 



) 



C 



1728 - 22ND ST. S.E. 

P.O. BOX 12127 

SALEM, OREGON 97309 



CCB 127 

PHONE (503) 588-0355 
FAX (503) 364-2276 



November 1, 1999 



Pence/Kelly Construction 

P.O. Box 4109 

Salem, Oregon 97302-8109 



RE: Courthouse Square 

OCPH Change Order # 19 
PCC #30 

Attn: John Gremmels 



Below please find cost breakdown for labor credit to delete three (3) relief vents at elevator shafts per 
PCC #30. 

Replacement louvers by others. 



Description 



Hrs $/hr 



Totals 



OCPH: 



Labor: 



Foreman 
Labor 

Deliv. & Recv. 



0.00 $52 
0.00 $49 
0.00 $23 



Material: 



$ 
$ 
$ 
$ 



OTHER: 



SUBS: 



HVAC Sub. (see attached) 



(161.00) 



5% Profit and OH included above 



$ 

Total Credit: $ 



(161.00) 



If you have any questions please call. 



Sincerely, 

Richard L. Vogt 
Project Manager 



cc: File 9907 
Job Site 



BrainUrd SheetMetal Inc. 



Native American Contractor 




732 Shelley Street 

Heating Ventilation & Air Conditioning Springfield, Oregon 97477 

541-726-8931 Fax 747-2893 

10/19/ 1999 

Oregon Cascade Plumbing & Heating 
P.O. Box 127 
Salem, OR 97309 

Att: Richard Vfogt 

Re: Courthouse Square Project -PR #60, Delete three roof top vents - RV-1 (received 
10/18/99 

Richard: 

Upon checking with supplier on these roof hood. Number V. these roof hoods are 
included with our order from Greenheck for fans. They have been loaded on a trailer 
leaving Greeriheck's Wisconsin factory, on the 20th, to late to be canceled, (see fax 
transmission fitom Air Filter Sales, Bob Lowe) 

To return thes£ hoods would incur more cost than they are worth plus a restocking fee 
of 40%. The only labor we can deduct is the actual labor to install . 

3 hours at $51.00 per hour. $160.65 deduct. 

The louvers are not a part of our bid, to add these louvers in place of the RV- hoods 
would be an additional cost : 
labor: 

26"x34" block outs -fabricate & install $ 306.00 

Install louvers, clean hole & install $ 204.00 

26"x34" louvers (Greenheck) $ 589.00 

supplies $ 60.00 

10% OH&P $115.90 
subtotal $1,274.90 
deduct: $ 160.65- 

TOTAL: $1,114.00 



Warren Brainard 
President 



Received: 11/ 5/99 9:46; 503 384 2270 -> PENCE KELLY; Pag© 3 

11/05/99 09:33 FAX 503 364 2276 ORE CASCADE INC. 



@1003 



/ > 11' 34 AIR FILTER SALES a SERV. 533 236 0795 P,0l.'0i 

^/ft FILTER SALES & SERVICE 

1138 SE 10th Avenue, Portland Oregon 97214-3468 
L. Tmt 303-233 $101 Fax 503-236 8783 

T<|): WARREN DATE: 10/19/99 

COMPANY; BRAlNAftD SHEET M6TAL 
FAX NO. SPEED DIAL 

FROW: Bob Lowe FAX TRANSMISSION 

PAGE$; SINGLE 

SUBJECf : SALEM COURTHOUSE SQUARE 



DEAR WARREN'. 



I SPOKE WUTH GREENHfCK © 10100 AfA TODAY, REGARDING CANCELLATION OF 
3 SftEENHgCK FA BRA HOODS; TA6- RV-l 

HOODS ARE] LOADED IN A TRAILER AND WILL LEAVE GREENHECK (WISCONSIN) 
WED. OCT, $0TH. 

6REENHSCK! WOULD APPLY A 40% RESTOCK PLUS FREI&HT. 



SORRY WE WERE UNABLE TO COMPLY WITH YOUR CANCELLATION REQUEST. 



yqpfts TRULY. 
BOBLOWE 



IF YOU DO MdT RECEIVE ALL OF THIS TRANSMISSION PLEASE CALL 505-235 5101 IMMEDIATELY 



TOTAL P. 01 



Received: 10/27/99 8:57; 



541 747 9519 -> PENCE KELLY; Page 4 



FROM : RELIABLE FABRICATION 8, RENEWAL PHONE NO. : 541 747 9519 



Oct. 27 1999 08: 45AM P4 




ffilGIIfiUY 

CONSTRUCTION, INC. 

2747 Panee Loop SE. Salem, OR 97J02 (SOS) j>9£T223 
Portland (604) 224-8681 Fax (503) 585-7477 

CCB#«3436 



OCT 1 4 1998 



TO: Chuck Howe 

Reliable Fabrication & Renewal 
P.O. Box 70125 
Eugene, OR 97401 



Project: Courthouse Square 

PCC Title: PR #60; Elevator Machine Room Chang 

Respond By: 10/18/99 



Potent ial Change or Clarification 

PCC No. 

DATE: 10/13/99 
JOB: 99006 
ISSUE No.: 00236 



00033 



CONTRACT No.: 9906-05120 



The following Change Clarification Request is being considered. 
Please respond within five (5) days with any cost or time impact. 



Please review PR #60; Elevator Machine Room Changes , for possible change in cost to your contract. You must 
notify Pence/Kelly within 2 days and submit cost within 10 days. 

Cost Impact: 



Time Impact: *l*a>Uou&s 



Please check box if no time AND cost impact: Q 

INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 

Issued By: John Gremmels By: 

Date: VP *H 




Pro Management Systems, inc. 
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OCT- 15-99 FRI 09:10 AM 
Id.H. CRESS CO. INC. 



PENCE KELLY 
503-620-5834 



FAX NO. 503 585 7477 P. 01 

Oct 15,99 8 = 18 No .005 P. 01 



W. H. Cress Company, In 

Commercial Building Specialties 




OfrMkK * TAWRCAftoS 

WTflANCF MAT 8 
BKNNSION JCim COVERB 
PIRC PROUCllON EOUIPMFKT 

MffTAL ACCESS DOOHtf 
MfcHL LCTTTBQ, 



WWS.W.Katherlne Stool 
TJgard, Oregon 07223 

(603) 620-1§64 
FAX (503) 820-5034 

CCB #62812 

PROPOSAL 



METAL LOUVCR9 
OffcHABLEWALlS 

rusrto SIQN3 

POOP HATOdtg 
GNOKC VEWTfl 

itaia noshm 

TOilET PARTITIONS 
TOILET PARTITION HAMftNAMt 
TOILgT ftQOM AOOUQORtCS 
TAA3H A CrtUTtt 

wine mean PwmoNt 



Attn: s7bA» Gr*4*m*ff 



Location Sh^fpi 



We propose to furnish the following materia! which It to be bur etandard conelf nclon unless ftthowtae noted; 



ftt//on /OA OS 



All malarial are F.O B. Plant with full freightallowad (F/A) 1o (ObsltO unless otherwise noted, Installation will be noted If ! 
it ia Included. ! 

Net thirty (SO) days, 1VS*> por month service change over 3D day* - 1Mfc annual. 
Subject lo credit approval. 

No Sales Taxes are included In our price. 

Acoepled 

By: 

Two and Date 

II this Proposal la accepted, please sign md return one copy along with ono set of architectural print*, apectfteatlone, 
alternates and addenda. 

This quotation will remain In effect lor W, H. CRESS QflM^ANY, INC. 

fi period ol eo days from Ihra data. 



W, W. CRESS QAU^ANV, i 



Scelf Oxrt 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE. Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB # 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Provide changes per PR 33 



COR No. 



00143 Q&CSOO 



DATE: 11/8/99 
JOB: 99006 
ISSUE: 00172 



1 . Contract time being extended 
( O ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 11/18/99 ) 



For work described below, we offer the following quotation. 



Provide changes to Doors and Partitions per PR 33 



Total Cost: 



$2,101 





Reviewed By: 



Inc. - John Gremmels 



Melvin Mark Companies - Craig Lewis 

Dat e: / * A/lf 



Accepted 




Marion Countvl - Billy Wasson 



Date: 



Pro Management Systems, Inc. 
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ENCE/KELLY 

CONSTRUCTION, INC. 

V* T fNmc. Loop SE, S«i4m, OR 97302 (503) 3W-7223 
Po U«nd (603) 2244*81 fit (603) 68^7477 

6C9 0U4M 



Potential Change or Clarification 



TO: JohrvHankins 

Oregpi Builders Hardware, Inc. 
9255 J..E. McBrod 
Mllwaukie, OR 97222 

Project: Courthouse Square 
PCC Title: PR 33; Doors for Room 2146 
Respond By: 8/6/99 



00007 



PCC No. 

DATE: 8/2/99 
JOB: 99006 
ISSUE No.: 00172 
CONTRACT No.: 9906-08100 



The 
Pleas 



following Change Clarification Request is being considered, 
e respond within five (5) days with any cost or time Impact. 



Please rev iew PR 33; Doors for Room 2146. for possible change In coat to your contract. You must notify 
Pence/Kpl y within 2 days and submit cost wKhIn 10 days. 



Cost Impact: 
Time Impact: 



7<V- 



Please 



Issued 



check box if no time AND cost impact: 
INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 



By: John qremmels 




Date: 



9 '^^79- 



P*% KtmnAnanwnt CvJLito. Inc. 



All fflnnnnRAft rAmilro sinnature 
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Western Partitions, Inc. 




November 5, 1999 



WPI Serial Letter #008 



Pence / Kelly Construction, lac. 

2747 Pence Loop SE 



Via Facsimile Only 
503-364-5382 



Salem, Oregon 97302 

Attn; Dave Hays, Project Manager 

RE: Courthouse Square, Salem, Oregon 
P/K Job #99006 
WPI Job # 99-05-3799 

Sub; PR #33 PRICING 

Dear Dave: 

Upon review of the subject PR # 33 we find the following cost impact to our contract. 



The following clarifications apply; 

• The PR # 33 description of work does not include any description of work for 
door 2284A, as shown on SD-008. We have not included pricing for this door. 

• We reserve the right to reevaluate impacts should future adjustments be made to 
this work, or should the described work be performed out of normal construction 
sequence causing added costs and/or delay to our scope of work. 

Should you have any questions, please do not hesitate to call. 

Best Regards, 

WESTERN PARTITIONS, INC. 



Roger W. Huntsinger 
Project Manager 



ADD 



S 985.00 



(1/2) DAY TIME EXTENSION 



cc: 




6300 SW Hunzi'ker Road, Tigard OR 97223 
Phone: 503-620-1600 • Fax: 503-624-5781 

OR 60330 • WA: W£$T£Pt1 72P6 



Roielved: 11/ 5/09 11:19; 

11/06/99 01:05 FAX 

i 



-> PENCE KELLY ; 



Page 3 
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WESTERN PARTITIONS, INC. 



8300 3.W. wur**erRo»d 
Ttgand, OR 97223 
(503) 620-1600 



Project: 
Contractor: 
GC Ref. #'s: 
Description: 



Courthouse Square 

Pance / Kelly Construction, Inc. 

PR #33, PCCU22 

CONSTRUCT PARTTTION WALL @ ROOM 21 46 
MODIFY OORRIOOR WALL & DOOR 2242A 



CHANGE ORDER REQUEST 

ATTN: Dave Hays ( P.M. ) 



WPJ JOB #: 99-05-3799 
WPICOR* COR # 21 
Prepared by: Roger Hunteinger 



DIRECT COST 



1. LABOR 





MAMHRS. 


RATE 


TOTAL 


Layout 




$ 43.59/HR 


$0.00. 


Frame 


A 


$ 44 B4/HR 


$170.36' 


Hang 


A 


S 44.84/HR 


$179.36 


Tape & Finish 


a 


S44.04/HR 


S1 79.36. 


Trim* 




I 44.84/HR 


$0,00 


Texturing 


1 


$44,a4/HR 


544.84 


Insula ton 




$ 4404/HR 


SO. 00 


Acwslic Ceilings 




S44.6-0/MR 


$0 00 


EIFS 




S44 84/HR 


SO.00 


wood ir*ta«aflon 




$ 44.84/HR 


$0.00 


Demolition 




S 44.84/HR 


50.00 


Doora / FfBme» / HOwre 


0.5 


$ 44.84/HR 


$2242 


& Aoosss Time 




S 44.84/HR 


$0.00 


Clean /Stock /True* 


1 


$ 44.84/HR 


$44.84 


Working Foreman 


1 


$ 46.59/HR 


$48.59 


Project Management 




S60.00/HR 


$0.00 


Premium Time Rate 




$ 66 OS/WR 


$0 00. 


Douwe Time 




5 85.77/HR 


$0.00 






SUBTOTAL 


$698.77 ■ 






SAFETY CONTROL (384) 


$27.00- 






tfPMSUMABLgS 


$13.00 



TOTAL LABOR COST 



2. EQUIPMENT & SCAFFOLD RENT 

DESCRIPTION 

1 
2 
3 
4 

3. MATERIALS 



QTY. PRICE 



TOTAL EOUIP. RENT 



DE8CRIPTION 

400IC25 STUDS 

400WT2S TRACK 

5/9 X SHEETROCK 

MISC SCREWS, SHOTS, TAPE, ETC, 

TEXTURING MATERIALS 



QTY. PRICE 

102 $0,296 

25 S0.308 

202 $0,310 

202 $0 200 

202 $0,070 

$0,000 

$0,000 

$0,000 

$0,000 

$0,000 



SUBTOTAL 

LABOR OVERHEAD/PROFIT 
EQUIPMENT OVERHEAD/PROFIT 
MATERIAL OVERHEAD/PROFIT 

TOTAL AMOUNT THIS COR 



TOTAL 
$0.00 
$0.00 

$o r oo 

$0.00 



TOTAL 

$30.16 

$7 70 , 
$62.62 
$40.40 
$1414 ' 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 



10% 
1DS 
10% 



$740.70 



$C00 



$155.05 
$895.75 

S74.07 
$0 00 

$1131 

_$S85.32_ 



£S3 



RoceivGd: 11/ 5/99 11:19; 

11/06/99 01:05 FAX 



- > PENCE KELLY ; Pago 2 



002 



Sent By: PENCE KELLY; 503 384 53B2 ; 

To: Western Partitio At: 15036245781 



PENCE/KELLY 

CONSTRUCTION, INC. 

27C P«no« Loo* MwnOftirsB ■ (miMfcTm 



Sep -26 -99 9:32; 



Page 1/4 




Potential Change or Clarification 



TO; Victor Roach 

Western Partitions 
6300 SW Hunziker Rd. 
Tlgard, OR 97223 

Project: Courthouse Square 

PCC Title: PR 33; Doors for Room 2146 

Respond By: 10/6/93 



00022 



PCC No. 

DATE: 9/28/99 

JOB: 99006 

ISSUE No.: 00172 
CONTRACT No.: 9906-09250 



The following Change Clarification Request Is being considered. 
Please respond within five (5) days with any cost or time Impact. 



Please revfew PR 33; Doors tor Room 2146, tor posstbto change in cost to your contract. You mutt notify 
Pence/Kelly within 2 days and submit cost within 10 days. g& 



Coet Impact: 
Time Impact: 



Please check box if no time AND cost Impact: O 
INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 



Issued By: _ Dave Hay 



Date: ffW-f 7 I ^ 



All rwpons&s require signature 



NOV-09-99 TUE 11 = 48 AM ^JENCE KELLY 



FAX NO, 503 585 7477 



P. 01 



FAX 



TO: 



John Gremmels 
Pence/Kelly 



Phono 503-399-7223 
Fax Phone 503-585-7477 



Data 11-9-99 



I Number of pages including cover shaot Z 



PROM: Northwest Industrial 
Coatings, Inc. 

PO Box 1570 

Oregon City, OR 97045 

Richard Muhfhauser 

Phone (503) 631-8254 
Fay Phone (503) 631-2790 



CC: 



□ Urgent g For your review Q Reply ASAP □ Please Comment 



REMARKS: 

John, 

Please find below the PCC cost impact for: 

PCC #00007: ADD $125.00 

Material $23.75 

Equipment $10.00 

p & O $12,50 

Labor $78.75 



Received: 11/ 9/99 13:02; 503 585 7477 PENCE KELLY; Page 2 

NOV-09-99 TUE 1 1:48 AH PENCE KELLY FAX NO. 503 585 7477 

6ft*l fly: fCNCC WELLY; £503 364 5382 ; Nov-B-99 10:5u; 



a 




PENCE/KELLY 

CONSTRUCTION, INC. 



ML (Hi) 9M-772I 

AM<|Qf)ttt74f7 



Potential Change or Clarification 



TO: Richard Muhlhausar 

Northwest industrial Coatings, Inc. 
19700 South Fischers Mill Rd, 
PO Box 1420 
Oregon City. OR 97045 

Project: Courthouse Square 
PCCTItii: PR 33; Doors for Room 2146 
Raapond By: !1/15/SS 



00007 



PCC No. 
DATE: 11/6/99 
JOB: 99006 

ISSUHNo.: 00172 
CONTRACT No,; 9905-09900 



The following Change Clarification Request Is being considered. 
Please respond within five (5) days with any cost or time Impact 



PltM* rtvJiw PP 33: Door* Rr^-n 2146. for po? tlbto charge In coal to your contract. You muit nottfy 
PttncQ/KaUy *UNn 2 days ami submit Unh ^.V: :C dcyt. 



Co« Impact: /9DZ) ffis?^"' 
Tims Impact: ^ 



£2- 



Piease chech box if no Srn* AND <v>*t impact; Q 

INCLUDE THIS FORW WTO ALL BACKUP INFQRMATIOf 



laauadBy: John Orammala 




aii raaponasa roquira afgnaluia 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB# 63436 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
111 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Bus Driveway Connection per RFI 374 



COR No. 



00147 



DATE: 11/10/99 
JOB: 99006 
ISSUE: 0023$ 



1 . Contract time being extended 
( ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of | 11/17/99 ) 



For work described below, we offer the following quotation. 



Provide Bus Driveway Connection per RFI 374 



Total Cost: 



$1,022 





> Accepted By: 
Date: 
Accepted By: 



Reviewed By 



Peru 



struction, Inc. - John Gremmels 



Salem 



Date: 



■ Transit - John Wittington 



Marion County 



Date: 



Billy Wasson 



Pro Management Systems, Inc. 
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PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503)399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB# 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
111 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Changes to Steel Pipe Support 



COR No. 



00149 



DATE: 11/15/99 
JOB: 99006 
ISSUE: 00252 



1. Contract time being extended 
( Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 11/22/99 ) 



For work described below, we offer the following quotation. 



Provide changes to Steel Pipe Support per RFI 391 



Total Cost: $1,148 




Pro Management Systems. Inc. 



CD 

E 
E 

(fi 

B 

(D 

£ 

LU 

« 
O 

O 



o 
c 

c 
o 

i— 

to 
c 
o 
O 



0) 

8 

c 
a 



> (0 OJ O) 



z 

uS 



6 s ii * 

□J 



c 

8. 

i 

w 
2 



S5 ge 

in in 



5« 

CO Q ' 



82 



li 

2 © 

I = 

o a 

IS 




Received: 11/11/99 12:11; 



541 747 9519 -> PENCE KELLY; Page 5 



To; Reliable Fab 



Nov. 11 1999 11 :58AM P5 



At: 15417479519 



Oct-28-99 1*. :32; 




PENCE/KELLY 

CONSTRUCTION, INC. 



COI»«MM 



Page 1/2 



Potential Change or Clarification 



TO: Chuck Howe 

Reliable Fabrication & Renewal 
P.O. Box 70126 
Eugene, OR 97401 

Project' Courthouse Square 

PCC Title: RFI 391 ; Siel Pipe Support 

Respond By: 11/5799 



00037 



PCC No. 

DATE: 10/28/99 
JOS; 99006 
ISSUE No.: 00252 
CONTRACT No.: 9906-05120 



The following Change Clarification Request Is being considered. 
Please respond within five (5) days with any cost or time impact 



PtaaM revi*w RFI 391 ; Stei Pipe Support, for possible change In cost to your contact You must notify Pence/Kelly 
within 2 days and submit cost within IQdsys. 



Cost Impact; 
Time Impact: 



Please check box if no time AND cost Impact: Q 
INCLUDE THIS FORM WITH ALL BACKUP INP 



Issued By! John Grammars 




Date: U-n-^S 



All mponiM require signature 
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PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 398-7223 
Portland (603) 224-8681 Fax (503) 585-7477 

CCB# 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Provide for Increased Column Sizes 



COR No. 

DATE: 11/ 



00150 



6/99 



JOB: 
ISSUE: 



99006 
00227 



1 . Contract time being extended 
( Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 11/24/99 ) 



For work described below, we offer the following quotation. 



Provide for Increased Column Sizes per RFI 227 



Total Cost: 



$973 







ccepted By: 



Date: 
Accepted By: 



PencdfCelly Construction, Inc. - John Gremmels 




Salem Area Transit - John Wittington 

Date: v 13^ j^t^\ 




ipanies - Craig Lewis 



Marion County I Billy Wasson 

Date: 1 \7-\^\n^ 



Pro Management Systems, Inc. 
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-16-1999 2:19PM FROM C/J REBAR. 15033530249 



, //// , 

(C & J Rebar, Inc.) 

//// 



20672 Soum Upper Highly Road 
BiMtfefMk, CVogon 97004 
Phm (503) 032-3740 
Fw (500) 6324768 
WATS 1-800-8094330 



Reinforcing Iran IriMtallntion 



DATE: 



PROJECT MODIFICATION 



JOB: Courthouse Square 

CONTRACTOR: Pence/Kelly Construction, Inc. 

ATTN: Dave Hays 

FAX: (503) 364-5382 



EXPLANATION OF CHANGE: RFI #371 

Revise 10 Column on 4th Floor to 12 x 16 per Engineer 



ADDED REBAR: 188# 
ADDED DETAILING: 2 hrs 



11/16/99 



FABRICATOR C/0#: 55 

C&J REBAR LABOR: 2hrs @ 953.40/hr 

MARK-UP: 



AMOUNT 
AMOUNT 
AMOUNT 
TOTAL: 



$121.36 
$106.80 
$22.82 
$250.98 




Signature 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB# 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: Provide Corner Guards per RFI 414 



COR No. 



00151 



DATE: 11/17/99 
JOB: 99006 
ISSUE: 00266 



1 . Contract time being extended 
( ) Calendar days. 

2. Acceptance of COR prior to our 
deadline date of ( 11/24/99 ) 



For work described below, we offer the following quotation. 



Provide Corner Guards per RFI 414 



Total Cost: 



$2 f 066 






cepted By: 

i 

Date: 
Accepted By: 



Pern 



iyConstruction, Inc. - John Gremmels 




SalemlAraa Transit - John Witting ton 



Date: J |X 



Marion County 



Date: 



Billy Wasson 



Pro Management Systems, Inc. 



£ 
£ 

CO 
Q) 

| 

CO 

LU 

% 
O 

o 



c 
o 

o 
E 

00 

c 
o 

o 



0) 

o 
c 

0. 



i ° 

€1 



uj (£ 



ro IT 

Q o 
(J 



3°. 

€ E 

3 « 



DC 

s * 

eg x 



-r- o o to CO 



5? s« 
in m 

■o o s *- 
c • * -o $ 

c o 
o S. 

> 

O * 



co S 




NOV- 17-99 WED 08:42 AH 

NOU-17-1999 0B:i7 



Buby Changing Tables 
Chalk & Taclcboards 
Dock Bumpers 
Entrance Mais 
Expansion Joint Covora 
Fire Protection Equipment 
Flagpole* 
Foldmjj Partitions 

MAiJt>OJCCS 

Metal Mcoss Doors 
Metal Letters 



PENCE KELLY 

U H CRESS CO INC 



FAX NO. 503 585 7477 



P. 01 



W.H. CRESS COMPANY, 

Commercial Building Specialties 
9966 S.W. KatberincSt 
Tlgmrd^ Oregon 97223 

(503) 620-1*64 
FAX (503) 620-5*34 
CCB #62812 



INC. 



Metal Louvers 
Operable Walls 
Plastic Signs 
Roof Hatches 
Smoke Vents 
Stair Noting 
Toilet Partitions 
Toilet Partition Hardware 
Toilet Room Accessories 
Trash 8c Rubbish Chutes 
Wire Mosh Partitions 



PROPOSAL 



TO: 



PENCE KELLY CONSTRUCTION 



ATTN; JOHN GRfiMMELS 



DATE: NOVEMBER 17 t 1999 



JOB; COURTHOUSE SQUARE LOCATION: SALEM 

Wc oroTioso to fumiah-tha following mftterkl pyrnch is to be our standard construction unless otherwise noted- 

fro-Tqk Corner Guards 
14eaCG-20 60" lengths 
25 ea CO^20 32" lengths 

78 ea caps $665,00 F/A* 

^Exclude reference to tributyl tin stabilizer 
I have no information on this. 

All fasteners by others 



All material arc F.O.B, Plant with full freight allowed (F/A) TO jobske unless otherwise noted. 
Installation will be noted if it is Included. 

Net thirty (30) days. 1.5% per month service charge over 30 daya - 18% annual. 
Subject to credit approval. 

No Sales Taxes are included in our price. 

Accepted: 

Bv 

Title and Date 



If this Proposal is accepted, please sign and return one copy along with one set of architectural prints, specifications, alternates and 
addenda. 

THIS QUOTATION WILL REMAIN IN EFFECT FOR A PERIOD OF 60 DAYS FROM THIS DATE 

WH.^e^CO^PANY, INC. 

BY: DAVEpINKHAM 



TOTAL P. 01 



NOV-18-99 THU 07:36 AM PENCE KELLY FAX NO. 503 585 7477 P, 01 

NOU-17-1993 1?!14 U H CRESS CO INC P. 01/01 



W. H. CRESS CO., INC. 

COMMERCIAL BUILDING SPECIALTIES 
9966 S.VV. KA'\ ftckiHc i (klci 
TIGARD, OREGON 97223 
PHONE - 503-620-1 664 
FAX - 503-620-5834 
CCB# 62812 



DATE: November 27, 1999 

TO: Pence Kelly Construction 

ATTN: John Gremmels 

SUBJECT: Courthouse Square 
HI John: 

I have contacted Pawling (Pro-Tek) as to the question on Tributyl Tin stablfeer. 
Pawling does not have this and l have been told that other manufacturers no 
longer have this product as well. 

Thanks, 

Dave Pinkham 



TOTAL P. 01 




PENCE/KELLY 

CONSTRUCTION, INC. 

2747 Pence Loop SE, Salem, OR 97302 (503) 399-7223 
Portland (503) 224-8681 Fax (503) 585-7477 

CCB # 63435 



Change Order Request 



TO: Craig Lewis 

Melvin Mark Companies 
1 1 1 Southwest Columbia 
Portland, OR 97201 



Project: Courthouse Square 

COR Title: PR 73;Profive infill under N stairs 



COR No. 



00155 



DATE: 11/22/99 
JOB: 99006 
ISSUE: 00276 



1 . Contract time being extended 

Calendar days. 

2. Acceptance of COR prior to our 
deadline date of | 11/29/99 ) 



For work described below, we offer the following quotation. 



Profive infill under N stairs per PR 73 



Total Cost: 



$979 






Reviewed By: 



Melvin M; 



Accepted By 




mpanies - CcaiefCewis 

^ 



Marion County]- Billy Wasson 



Date: 



Pro Management Systems, Inc. 
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Reccxvod: 1 1 /22/99 10 :29AM; 



1 503 384 3487 -> PENCE KELLY; Page 2 



Nov-22-99 lO: 28A DAVIDSON' S MASONRY 
To: Davidson's At: 3643487 



PENCE/KELLY 

CONSTRUCTION, INC. 

2747 P*nc« Laop IG, SiUrn, OA 0*302 (603) 
Portland (601) U-Uttl Fax (603) Ji*-7J77 

CCB * «34M 



1 503 364 3487 



P . 02 




Potential Change or Clarification 



TO: Darrel Evenson 

Davidson's Masonry 
PO Box 12394 
2295 Rural Ave SE 
Salem , OR 97302 

Project: Courthouse Square 
PCC Title: PR #73; Infill under Stairs 
Respond By: 1 1/26/99 



00019 



PCC No. 

DATE: 11/19/99 
JOB: 99006 
ISSUE No.: 00276 
CONTRACT No.: 9906-04002 



The following Change Clarification Request is being considered. 
Please respond within five (5) days with any cost or time Impact. 



Please review PR #73; Infill undar Stairs, for possible change in cost to your contract. You must notify Pence/Kelly 
within 2 days »nd submit cost within 10 deya. 

Cost Impact: S 3 2. . OQ 
Time Impact: I pA-y 



Please check box if no time AND cost impact: Q 

INCLUDE THIS FORM WITH ALL BACKUP INFORMATION 





Issued By: John O re mmels By: V— ^&LjJ}^. 

Date: \V W/**] 



Pro M^agj^vrHint 3y.l«rn*. Inc. 



All responses require signature 



Received: 11/22/99 10:29AM; 1 50 3 384 3487 

Nov-22-99 10:28A DAVIDSON'S MASONRY 



PENCE KELLY; Page 3 

1 503 364 3487 



P . 03 



t 



SEP 



DAVIDSON'S MASONRY, INC 



M E M B 



2295 HuraJ Ave?. S.£. 
Mailing Address; P 3ox 123SM, Sotfem. Oregon 97309 

TelRononH 3&4-37'5 
Fix 36-1- 3JJJ7 



E * M A 3 H N CONTRACTORS ASSOCIATION 

EXTRA WORK RECORD 
Date- \\ J \*\ fa*! Project Name: Cagrftiy^fc 
Customer: *pglQc& £gLW C^O ST GLla^L>\ O tO 

Descriot ion of 

Work : " ?C/ . t» OQ6 1^ — ^ ^ 
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COST SUMMARY 
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MATERIAL 













\ DESCRIPTION 
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Completed By: 



A u t h o r i z e d B y : 



DM I Employee 



Cus tamer Rc-i'jrescmtati 



